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PENNSYLVANIA RAIL-WAY. 


Desirous of presenting in one number the parts of 
Major Wilson’s two reports on the Rail-way from Co- 
lumbia to Philadelphia, which, will be most interest- 
ing to our readers generally, we have omitted, in most 
cases those, portions which enter minutely into the cal- 
culations of embankment and excavation necessary on 
each section of the road. ‘The remaining portions will, 
we have no doubt, be read with much interest at the 
present moment. 


Report and estimate on the suryey of the Pennsylvania 
Rail-way,from Columbia to the Gap,by Joan Wizson, 
Engineer. 

To the board of canal commissioners of the state of 

Pennsylvania. 

GENTLEMEN, 


Agreeably to instructions received from the secretary 
of the board in April last, I repaired to Columbia, in 
Lancaster county, for the purpose of locating the Penn- 
sylvania rail way, and have now the honour of submit- 
ting the following report, with plans and estimates of the 
location and formation of twenty-nine miles of the road. 

As the termination of the twenty-ninth mile, from the 
head of the inclined plane at Columbia, (see position A, 
on the accompanying map, ) approaches near to the deep 
excavation, in the Gap of Mine ridge, and haying in my 
last year’s report, designated the summit at Henderson’s 
as the point separating the eastern from the western di- 
vision of the rail-way,I shall therefore, in the present re- 
port, confine myself solely to the leading facts connect- 
ed with the western division, and the location of its route, 
as delineated on the accompanying map. 

Preparatury to the commencement of the location of 
the rail-way, various examinations were made and exper- 
imental lines traced; & having considered it important to 
the line,that the inclined plane & steam power should be 
located near its place of beginning, it was found practi- 
cable to effect that object from the position C, (see map) 
near the east end of the Columbia bridge, and which 
may be designated as the place best suited for the ter- 
mination of the Pennsylvania canal. But as the exten- 
sion of the line through the town of Columbia, along the 
margin of the Susquehanna river, toa point (marked 
B) at the southern extremity of the town, offered a more 
favourable position, from whence the engine plane could 
be traced, I therefore commenced at that point the lo- 
cation of the plane, and determined its length to be a- 
-out six-hundredand sixty yards, and height ninety feet. 

As it was found impracticable at the commencement 
of the survey to trace the precise line on the margin of 
the river, on account ef the accumulation of lumber and 
other matter then deposited on its bank, the estimate of 
the cost of levelling the plane, and this portion of the 
line, which will not be expensive,is deferred to another 
period. 

Those inhabitants of Columbia, through whose prop- 
erty the line must pass, have by a written document, 
which was handed to the secretary of the board, releas- 
ed the state from any damages for buildings or land. 

Vor Il. 11 


From the head of the plane the line is traced to the 
position north of Mount Pleasant village, and to that 
point on Little Conestoga creek, both referred to in my 
former report. 

From thence through the north-east corner of Lan- 
caster, it reaches Big Conestoga creek, east of Mrs. 
Hall’s residence. 

In locating the road in the neighbourhoed of Lancas- 
ter application was made to me by a committee of citi- 
zens appointed by the select and common councils of 
the city, to trace the line marked E F,(see map, )which 
they deemed more advantageous to the interests of that 
community. It is obvious however, that on inspection 
of the map, this line would be injurious to the main 
route; and the excess of cost of levelling it to the grad- 
uation, is about three thousand dollars. A “ranch line 
could be constructed for this amount, which would be 
beneficial both to the main rail-way and Lancaster, by 
making the Jatter more accessible asa place of deposit. 

There were three distinct lines traced to Big Cones- 
toga creek; on the north margin of Hardwick run, to 
the crossing place at Mrs. Hall’s; a second on the south 
side of the same run to Demuth’s mill, and a middle line 
leading across the run, which was finally considered as 
best adapted for the rail-way. 

The line crossing at Demuth’s could-not be united 
with any gradwation within the assumed limit to Mill 
creck, it was therefore abandoned. 

A line was traced for six miles from the east end of 
the contemplated bridge at Mill creek, pursuing a more 
northwardly direction than the explored line of ast 
year; my object was to reach a position on Pequea creek 
near Eckert’s mill, but the application of the different 
| grades was found to render a location on this route very 
expensive, I therefore did not hesitate to withdraw the 
the party and return to our position at Mill creek, from 
which we located a line as far as Weaver’s farm on the 
old route, thence it crossed Brisbane’s run, and Pequea 
creek, and was conducted te the position at Eshleman’s 
dam, referred to in the preliminary report of last Dec. 
Continuing the location from the Jatter point, and fol- 
lowing the northern margin of Eshleman’s and London 
| land runs, the line enters at the eastern end of Williams- 

town, on the Philadelphia and Lancaster turnpike, and 
| thence it is conducted to our former position at Aby’s, 
from which to the side hill of the Mine ridge, the line is 
| traced with a radius of a moderate curvature. Continu- 
| ing the graduation along the sloping ground of the ridge, 
the limit of the present estimate is determined at the 
| picket 354, on the profile No. 29, to which I refer.— 
From the latter point the location has been extended 
through the Gap of Mine ridge, and has advanced to 
that position beyond Cloud’s mill dam, in the valley of 
Chester county, which terminated the second section in 
the eastern division of last year’s report. 

Reverting to the position at Aby’s, from which we 
graduated a line last year, ascending east at 29.04 feet 
to the mile, it was found in the present survey, that in 
order to trace the line to Mine ridge, with a radius of 
easy curvature, the distance would be considerably di- 
minished, I therefore increased the grace to 31 feet and 
located the road to the Gap, with a cut at its summit of 
35 feet. Itis my intention however, without altering 
the present location, to diminish the grade of the 28th 
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and 29th miles to the former number of 29.04; and this 


is easily effected, by commencing this rate of gradua- 
tion about a mile further back on the line. 

In concluding my remarks upon the location of this 
division of the Pennsylvania rail-road, I will observe that | 
in directing the different explorations, with the view of 
selecting the proper line for the road, the diminution 
of distance, so as not to extend beyond the limit of a 
reasonable expense, was an object of primary considera- 
tion, and which was accomplished toa greater extent 
than expected. 

The remark in one of the concluding clauses of last 
year’s report, that embankments and cuttings were a- 
voided, the expense of which might have been equiv- 
alent to the increased length of rail-way, has been 
verified by the present location, for the difference in 
distance is four miles and 33} chains. As regards the 
comparative expense, I shall take occasion to refer to 
that in the sequel of this report. 

The flexures in the line of road, and which were un- 
avoidable, are of moderate curvature. The radii of their 
curvatures vary from 631 to 1891 feet; in one instance 
only, & that is immediately at theend of the level platform 
on the engine plane at Columbia, the radius ofcurvature 
is about 350 feet but this can be easily increased on the 
opening of the road, should it be deemed necessary. 

There is another route which I s!:all now bring before 
the view of the board. It commences west from Cap- 
tain Slaymaker’s, at the position marked G on the map; 
and is traced after crossing London run, on its southern 
margin to the point H, it is then lifted to the side hill | 
of Mine Ridge, by an inclined plane of about 75 feet; | 
from this it is traced to the Gap, which will require a de- 

ression at its snmmit of only five feet; from the gap it 
ss progressed in its extension along the south side hill 
of Mine Ridge, five miles, and is intended to be con- | 
ducted (should the ground be favourable) to the Ches- 
ter valley near Coatsville, by another plane and engine. | 
The object of this inv estigation is to ascertain whether | 
we cannot so shorten the distance between the Gap and | 
Philadelphia, and so far diminish the expense of con- | 
struction, that the interest arising upon the difference | 
of expense between this route and the lower level locat- | 
ed beyond Cloud’s, may be anequivalent for that of | 
maintaining and keeping in repair the two stationary | 
engines. 


| 





| 
| 
The survey involving this question will be completed | 
in the course of another week. 

Applications have been made to me at various times 
during the present survey, to make examinations of | 
routes, which were considered by those having an in- | 
terest in them, as presenting more advantageous ground 
for the location of the Penneylvania rail-way, than the | 
explored line reported upon last year. I have endea- | 
- youred to give all the attention to them that time and | 

the nature of my duties would permit. 

The routes proposed by the citizens of Chester Co., 
residing in Honeybrook township, were examined. 

From the summit above Irwin’s mill, on one of the | 
head branches of Pequa creek, following the valley | 
leading to West Brandywine at Beaver dam, thence to 
the summit dividing West Brandywine from Beaver | 
creek, which is tributary to East Brandywine, the sur- 
face of the country indicates fay orably for the location | 
ofa road; but the hei ght of the ridge which divides the | 
waters of the Pequea and West Brand) wine, cannot be 
overcome without the aid of machinery: neither can this 
suminit be attained from Lancaster without rendering 
the line of graduation both circuitous and expensive.— 
Another route was examined which leads from the sum- 
mit near the Compass tavern; 


; but the same difficulties 
present themselves here as in the former. 


The elevation of the summits between the Gap at 
Henderson’s and the Welsh mountain, and to which my 
attention had been directed, vary from 186 to 250 feet | 


above the position of the ridge through which we pass 
into Chester valley. 


} 
i 
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picket there is a narrow strip of woods. 
_grubbing is not estimated, as the value of the 
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Such other routes as have been examined, and the 


discussion of which have a relation to the eastern divi- 


sion of the rail-way, I shall defer until a future period. 


The drawings illustrative of the location now submit- 
ted, are Ist,a general map upon a scale of four miles to 
the inch, exhibiting the country through which the line 
is traced—2d, 29 sectional maps of a mile each, and up- 
on a scale of 16 inches to a mile; also 29 profiles upon 
the same horizontal scale, but 40 feet vertical to an 
inch; these should have been attached to the sectional 
maps, but the latter were not finished in time; 3d, three 
drawings, showing the elevations and plans of the bridges, 
the references upon which sufficiently explain their va- 
rious parts. 

GRADUATION TABLE. 


Chains. Ascending rate Descending rate 
per mile. per mile. 
184.44 26.00 
15.46 6.30 
30.52 23. 
103.08 27.50 
21.01 level 
47.87 27.50 
43. 16.75 
254.11 27.50 
23°95 25. 
19. 20. 
11.50 20. 
69. 
39. 23: 20. 
118. 15 27 .50 
22.59 level 
21.83 3.80 
187. 27.50 
29. 20. 
8. Zo 
4. level 
9, LS. 
> 10. 
11. 3. 
6. 10. 
10. 26. 
18. 20. 
5. 10. 
94.52 27.50 
7.50 level 
162 27.50 
18. 10. 
32. level 
‘i 20 
Ss. 10. 
15. level 
75.90 27.50 
16.42 
47. 27.50 
18. 14. 
13.60 level 
*278.50 27.50 
*190.25 Si. 








2520.00 29 miles, 
*Intended to be altered to 178.50=27.50 290.25~29.80 


Cost per 


ESTIMATE. Mile. 


Mile 1st. Passes over ground very favoura- 
ble for the road. It will be chiefly levelled 


from the matter thrown out of the side ditches. 
Total cost 


$513 47 
Mile 2d. On gentle oad sloping ground— 


the line crosses Forrey’s meadow—at the 12th 
The 


trees will be equivalent for this item,on eve 
part of the line to the Gap of Mine Ridge 

Mile 3d. 1s located in open fields; excava- 
tion easy; soil, loam and clay 

Mile 4th. Passes over gentle 


1,656 98 


1,892 97 
side-ling 
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ground—crosses two meadows, which must after which the ground falls slightly below the 
be bridged, and enters the cutting at the sum- graded line, it crosses Brisbane’s run, and 
mit north of Mount Pleasant. Soil, loam, clay, leaves an embankment between the bridge at 
and clay slate - - - - 2,092 12 | that run, and Pequea creek. (Bridge at Bris- 

Mile Sth. Located on ground easy of ex- bane’s run, 442 feet, $1,926—Pequea bridge, 
cavation—between pickets No. 58 and 59 600 feet, $5,318) - - - 11,392 63 
loose stones - - - - 5,801 80 Mile 23d. Passes over an undulating sur- 

Mile 6th. Generally of easy formation—from face, encountering ledges of limestone, which 
pickets 68 to 72 estimated as common excava- afford excetlent building stone, which will be 
tron; should stone occur it may remain to be wanted in the bridges and on the road. The ex- 
quarried and broken for the Horse path 2,082 98 | cavation only’estimated as common cutting. This 

Mile 7th. 1s located on gentle sloping section crosses the Lancaster and Philadelphia 
ground - - - - - 952 22] turnpike, and terminates at a bluff'at the head 

Mite 8th. On gentle slopes declining south of Eshleman’s dam - - - 1,356 28 
the whole section; easy for roadferming - 1,535 73 Mile 24th. 1s located on undulating ground 

Mile 9th. On easy ground, the line passes —the cuttings are easy. ‘The section after 
south of the village of Hempfield, and then it passes between Mrs. Mcllvaine’s house and 
crosses the Marietta turnpike. The section barn, terminates in the orchard. (Bridge at 
terminates on the east side of the Little Con- Eshleman’s mill pond 419 f. $2085 75—Brnidge 
estoga creek, which is passed with a truss at Eshleman’s run, 132 feet, $1,029 50) 5,941 28 
bridge. (Little Conestoga bridge, 792 feet, Mile 25th. \s traced on sloping ground, de- 
$14,500. ) - - - - 15,579 70 | clining to London run, less uneven on the sur- 

Mile 10th. Easily formed, some of the small face than the last section—light loam, liable 
embankments made from widening the side towash - - - - - 1,720 79 
ditches. - - - - - 794 44 Mile 26th. Continues along the slopes of 

Mile 11th. Of the same character as the London run, crosses a branch which leads from 
last - - : - - 930 40{ Williamstown, at Picket 276 limetone rock, 

Mile 12th. Rock found at picket 207, which which will be used for abutments of the bridge. 
will be disposed of for the horse path—soil, The line crosses the Lancaster and Philadel- 
loam, clay - . - - 1,218 22) phia turnpike twice. This section is located 

Mile 15th. A portion of this section passes on favourable ground. (Williamstown bridge, 
about a quarter of a mile north of the build- 409 feet, $2376) - - - - 3,185 67 
ings in the city of Lancaster, crosses Hardwick 


run east of Mrs. Coleman’s house, and Big 
Conestoga at a bluff near Mrs. Hall’s resi- 
dence. Limestone rock bottom in creek. 
(Hardwick bridge 244 feet, $1,640 50—Big Co- 
nestoga bridge, $24,081) - - 

Mile 14th. The excavations on this section 
are moderate and easy, soil generally loam and 
clay; at picket 27 one foot of rock which can 
remain; the smaller embankments on this, as 
well as in other sections, are made up from 
widening the side ditches - 

Mile 15th. Passes over gently sloping 
ground, declining south; soil, loam, clay, easily 
excavated - - - 

Mile 16th. The cutting at the commence. 
ment of this section was not sounded to the full 
depth; it is estimated as common excavation, 
and should rock however occur, it may remain 
for the formation of the horse path; the rest 
of the section is nearly on surface - 

Mile 17th. Road forming easy on this sec- 
tion; small embankments raised from carth 
obtained in widening side ditches - 

Mile 18th. Crosses Mill creek at S. Gib- 
bons; the line passes between his house and 
barn; and beyond Mill creek a branch of it is 
crossed; the section generally is of easy forma- 
tion; soil, loam, clay. (Mill creek bridge, 
528 feet, 9204 dolls.—Conard’s bridge, 122 
feet, $710 50) - - - 

Mile 19th. This section crosses the old 
Laneaster road, and in general, it is of eas 
formation; soil, clay, loam - 

Mile 20th. Passes over gentle sloping ground, 
declining towards Stauffer’s run; soil, loam, 
clay - : - - 

Mile 2ist. The greater part of this section 
is located on uneven ground; it crosses Sou- 
dersburg valley at Weaver’s. The cutting is 
easy; soil, loam, clay. (Bridge at Porter’s, 
16 feet, $114 37—Bridge at Soudersburg val- 
ley, 500 feet, $2,127) - - 

Mile 22d. At the commencement of this 
section, a ridge of easy excavation is pierced, 


- 27,155 00 


- 1,035 24 


- 2,097 28 


1,938 75 


1,242 92 


- 11,766 85 
- 1,180 92 


- 1,742 59 


- 3,967 86| 


Mile 27th. The surface on this section is 
rather uneven; the cuttings are considered 
easy; soil, loam and clay shght~ - - 

Mile 28th. This section is rough, with con- 
siderable embankment at Picket 323; it leaves 
Abey’s lane, and crosses his meadow and Stras- 
burg road to the side hill of the Mine ridge 
road; soil, loam, clay, and gravel - - 

Mile 29th. Is irvaced on the side hill of the 
Mine ridge; the hne recrosses the Strasburg 
road, the slide slopes vary from 3° to 9° are 
principally wooded; soil, easy ofexcavation 4,926 14 











2,197 42 


4,926 14 








Mile 1st to 29th—Total - - 


$119,350 51 
For superintendence, &c. - - 


11,935 05 








Total amount - - $131,285 56 











In comparing the estimate of last year with the one 
now submitted, the cost per mile of road forming is 
greater in the latter than the former, but the shortening 
of the distance between Columbia and the Gap, makes 
a material difference in the cost of the other contingent 
parts of the rail-way. 

The excess of this item in the old estimate, is 
41,505 dollars 36 cents; to which add the road forming 
81,049 dollars 13 cents, and the amount is 122,554 dol- 
lars 49 cents, giving the excess 3,204 dollars 49 cents, a 
sum probably sufficient to complete that portion of the 
line between the engine plane and canal basin at Colum- 
bia, not included in this estimate. 

On referring to the maps, it will be perceived that the 
profile of the whole line bas been minutely ascertained. 

All which is respectfully submitted. 
JOHN WILSON, Engineer. 

Sadsbury Township, Lancaster County, 

August 15, 1828. 

Report and estimate on the continuation of the Pennsylva- 
nia Railway from the Gap to Philadelphia, by Joux 
Witson, Engineer. 

‘TO THE BOARD OF CANAL COMMISSIONERS OF THE STATE 

OF PENNSYLVANIA. 

Gentlemen—Having reported in August last, in con- 


| formity with your instructions, upon the location of 
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that portion of the Pennsylvania rail road, between the 
Mine Ridge and Susquehanna river, and having desig- | 
nated it as the western division, | have now the honour 
to lay before the board, a continuation of the same, in| 
relation to the location of the eastern division of that 
road, accompanied with various plans and drawings il- 
lustrative of the operation, to which I shall refer. 

Having brought to the view of the board the subject | 
of an experimental line then in progress, (which had 
for its object the establishment of two inclined planes 
one to attain the elevation of the ground at the Gap of 
Mine Ridge without a deep cutting, and the other to | 
descend into the Chester valley, in the neighbourhood | 
of Coatsville, and there form a connexion with the ex- 
plored line of last year;) the surveys and investigations 
involving the question of comparative expense and fa- | 
cility of transportation, between this route and the one 
formerly reported upon, were soon completed. The 
difference of distance between the latter and the route 
of the present location, is of little account, and the dif- | 
ference of expense would not compensate for maintain- 
ing and keeping in repair the steam engines. 

{ now proceed to describe briefly the route of the 
rail-way location, commencing at the termination of the 
29th mile from Columbia. A reference to the general 
plan No. 2, will assist in explaining the course of the 
line. 

The graduated line enters the ground at the Gap of 
Mine Ridge, a few chains from its place of beginning; 
its greatest depth from the apex of the ridge is 55 9-10 
feet, and the length of excavation is 42 chains. From 
different borings made on this section, there is nothing 
to apprehend from rock. The slopes on each side of the 
ridge will afford the advantage of using temporary rail- 
ways as a means for the removal of the carth; and their 
application in the various cuttings and embankments 
upon the line, will have the effect of reducing the ex- 
pense of road formation. 

From the termination of the Gap excavation to Moore’s 
mill, the line is traced over the same ground described 
in former reports. It crosses the branch of Octorara 
from which the mill derives its supply of water, very fa- 
vourably for a bridge; and after winding along the 
slopes of the steep side hill of that creek, it enters the 
great valley of Chester, near the woollen factory of 

Noble, Esq.; hence it is traced on the southern 
side of North Valley hill to the eastern branch of Octo- 
rara creek, which the line crosses below Cloud’s mill | 
dam. Continuing on the same side of the valley aad 





and passing through the lands of Messrs. Watkins, Mc- 
Gray, Philips, Boyd, and others, it attains a summit in 
Smith’s field, (being the dividing ridge between the 
waters of Susquehanna and Delaware rivers,) beyond 
the Cochraneville road; and thence crosses over to the 
northern side slope of the south valley hill, from whence 
it is traced on very favourable ground, intersecting in its } 
course Buck run, below the mill of J. Truman, and the 
West Chester road, and finally attains the summit ridge 
dividing Buck run and Little Brandywine, beyond the 
residence of G. Israel, Esq. 

At the position where Buck run is crossed, it was 
thought expedient to make the attempt to leave Ches- 
ter valley, by following the valley of that water course. 
A line was accordingly traced along the margin of its 
southern bank fortwo miles, which passed over rugged 
and uneven ground, and was finally abandoned. Were 
it practicable to have located the route of a rail-way fol- 
lowing the course of Buck run, and keeping a direction 
south of West Chester, towards the Schuylkill and Phi- 
ladelphia, it would have afforded great advantages to an 
important manufacturing country; but the circuitous 
nature of the line, (rendered so from the great irregu- 
larities and unevenness of the surface,) and the expense 
of construction, caused me to desist from making any 
further examinations in this section of country. 

Returning to the summit near G. Israel’s, which is in- 
tended to be depressed 33 feet, the rail-way line in- 
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clines northwardly towards the North Valley hill, crosses 
on the dividing ridge, the Wilmington road, and passes 
west of Hope’s dwelling-house; thence east- 
wardly on gentle sloping ground of the Valley hill, and 
is traced without varying much from that direction un- 
til it crosses West Brandywine, a few chains north of 
Coatesville; whence it proceeds to the ridge separating 
the waters of the West from the East Brandywine, de- 
signated in my former report-as ‘‘Gardiner’s summit.” 

While the locating party were advancing with their 
line of demarcation, and after the exploring party had 
completed all the requisite examinations to Gardiner’s 
ridge, the latter were directed to explore a new line 
from that summit proceeding towards Downingstown, 
on the south side of the valley, and to endeavour after 
passing over West Brandywine to reach the south val- 
ley side hill, with such a level as would enable them ata 
maximum rate of graduation, to cross the ridge through 
any of the chasms which might offer the least expense 
in constructing the rail-way. 

The first experimental line was graded to the Bran- 
dywine, to a position north of Downingstewn, and 
which offered a favourable place for crossing that water 
course. In extending this line eastwardly, however, it 
was found to be unfavourable for our purpose. 

Upon examining the ground to the south of where the 
Lancaster turnpike passes Brandywine, another posi- 
tion favourable for crossing presented itself; and having 
transferred our former level to it, we commenced trac- 
ing a line to the summit ridge at Baldwin’s, which of- 
fered no impediment to the construction of a rail-way; 
(see position B. on map,) and from whence after cross- 
ing the valley creck, south of Baldwin’s mill, the gradu- 
ation was extended along the slope of the south valley 
hill, and finally terminated at the ‘‘pass’”’ marked C., (see 
map,) which is nearly opposite to the 21 mile stone 
from Philadelphia on the Lancaster turnpike. 

The results of these various examinations were not 
completed until the location, which was steadily ad- 
vancing upon the old route,) had reached a position 
east from the white horse summit. 

As the explorations made last year from this summit, 
with a view to find (by the nearest and most eligible 
route to Philada.) a position from which we could leave 
Chester valley were very unsatisfactory, and having fully 
ascertained the practicabillty of locating a favourable 
line for the rail-way, upon the south side of the valley 
from Coatesville, to the point (C.) already noticed, 1 
therefore did not hesitate to discontinue the location up- 
on the old route, and te direct a minute and accurate 
location of the new. 

While this was in progress a position marked D. (on 
map) was assumed (in Thomas’ field, between the 
Turnpike and Boot road,) in extension of the graded 
line from the pass C. and from which we proceeded 
with the location of the rail-way eastward, in a direction 
towards the Green Tree tavern; and keeping upon the 
ridge dividing the waters of the valley and Crum creeks, 
and crossing the Lancaster turnpike, it inclines more 
northerly on the same ridge, and recrosses the turnpike 
at Paoli tavern: from thence it proceeds eastwardly and 
again crosses the turnpike in front of the General Jack- 
son tavern; it then runs nearly parallel with that road 
for a mile further, and passes to the south side of the 
same at Mrs. Robisons; thence through lands of Van- 
leer, Porter, and Carter, it enters the ground in I. Reese’s 
field, leaving his barn to the left, and passing under the 
turnpike, follows by an easy curve the most favourable 
ground to the rear of the Spring tavern; from whence 
it takes a more eastwardly direction, in order to avoid 
the high ridge near the Lamb Tavern, which it leaves to 
the left. It is then traced through lands of Taylor, 
Weatherby, Kennedy, and Mrs. Henderson, and passes 
to the northern side of the turnpike; proceeding to the 
summit in Mrs. Grove’s field, which lies north of the 
Spread Eagle Tavern.—Leaving the latter summit the 
surface of which is below the line of rail-way, the road 
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is located on lands of Edward Siter and John Pusey, } 
thence passing through Mrs. Abram’s orchard, it pro- 
ceeds towards the residence of Benjamin Mould, which 
it leaves tu the right; and after crossing the ravine east 
of his house, it is traced on gentle sloping ground | 
through lands of Richard Kimber, Lemuel George, and | 
A. Lewis, thence crossing the road which leads to the | 


PENNSYLVANIA RAIL-WAY. S5 


In referring to those sections on the maps where the 
trace of the rail-way exhibits a serpentine character, we 
do not increase the distance thereby, so much as might 
be « xpected. 

It is assumed that the whole distance between Broad 
street In Philadelphia, and Columbia, on the Susquehan- 
na river, by the rail-way, is only increased (1-10) one- 


Gulph Mills, the rail-way is continued without much de-| tenth part beyond the nearest and most direct public 
viation from the explored line of last year, to the sum- | roads between those places. Some sections of consider- 
mit in Rudolph’s field, which is about 19 feet above the | able extent do not vary much from the travelled road; 
bed of the road. | but the mean increase of every ten miles is about one 
Proceeding in a southwardly course from Rudolph’s | mile. 
through the property of Messrs. Curwin and Thomas, it} To elucidate this by an example, I will observe that 
approaches the turnpike, and after crossing it near the | from our level picket No. 159 (see map) which is 
toll gate, about nine miles from Philadelphia, it still nearly opposite to the twelve (12) mile stone on the 
keeps its southwardly direction, leaving the Union Ta-| Lancaster turnpike (which is thirteen miles from Broad 
vern, (Balm’s) to the left, and bending northwardly re- ' street; the distance from thence, following the serpent- 
crosses the turnpike about half a mile east of the Buck | ine course of the rail-way to the intersection of the line 
Tavern; from whence it runs nearly in a direction with | at Callowhill and Broad streets is 14 miles and 24 chains; 
the old Lancaster road, on the ridge dividing the wa-| the difference between the two being precisely in pro- 
ters of Cobb’s creck and Schuylkill river, leaving that | portion to the excess already stated; the whole of the 
road at the seven mile stone, which is the position at | comparative increase occurs between the picket already 
which the surveys and estimates of last year terminated. | referred to and the seven (7) mile stone on the old Lan- 
Thence the line is traced across the flat rock bridge | caster road; for, from the latter position to Broad street, 
road, and bending eastwardly through the lands of Mr. | our located distance is rather shorter than the extent of 
George, passes near Hoffman’s house, and keeps its | that road to the same street. 
eastwardly direction tothe lane leading to Mr. George’s! Such farther information as may be deemed necessary 
house; thence through his fields passing north of his | to be laid before the board for their satisfaction, will be 
barn, it proceeds to the position E. on the general | communicated after the estimate, which is now sub- 
plan, north of the residence of the late Judge Peter’s; , mitted. 


thence descending by an inclined plane of about 180 | 
feet, crosses at a favourable place the Schuylkill river, | 
and enters the bed of the old Union canal. 

Following the bed of that canal to a position east of | 
the Bush Hill establishment, it curves southwardly, and | 
enters Broad street at its intersection with Callowhill | 
street, proceeding down the centre of the former, it | 
crosses Vine street, and terminates conformably to the | 
law within the limits of Philadelphia. 


{ 
The located distance between the head of the inclin- | 


ESTIMATE 
Of Eastern Division of Pennsylvania Railaway, com- 
mencing at western end of cut at Gap (in Mine ridge) 
and terminating at intersection of Broad and Vine sts. 
Philadelphia. 
Cost per Mile. 
Mile 30th. The beginning of this mile 
pierces the Mine ridge at Gap depth, at apex 
35 9-10 feet—from soundings taken, the cut- 


ed plane in Columbia, and the south side of Vine street | ting will be clear of rock, after leaving the 
in Philadelphia, is 82 miles and 8 tenths; and by the | cut it passes over good ground, crossing a 
explored line of last year which terminated at the seven small stream, and ends near R. Moore’s dwel- 


mile stone on the old Lancaster road, the distance from 
the Susquehanna to that point, including bridges, was 
85 miles and 66 hundreds; add to the latter the exten- | 
sion to Vine street, and it makes a difference between | 
it, and the actual location, of 8 miles and 95 hundreds..: | 

It is 794 miles from our place of beginning on the 
Susquehanna to Schuylkill river, and the distance be- 
tween the two inclined planes is 78 miles 88 huncreds. | 

Various examinations and experimental lines were 
traced southerly between the position at Benjamin | 
Maul’s, and the seven mile stone on the old Lancaster | 
road. These were undertaken with a view to find 
a more favourable route by which we could approach 
the Schuylkill, than the one now located; but in every | 
instance that an attempt was made to leave the ridge | 
dividing the waters of the Schuylkill and Delaware ri- | 
vers, the country became either exceedingly broken | 
and intersected by ravines, or, its surface depressed too | 
rapidly for our graduations. From some of the positions, | 
and with the aid of two inclined planes and stationary 
steam engines, the level portion of country lying south 
of the present location, might be passed over, and a dif: | 
ferent direction given to the course of the rail-way; but | 
it was considered more advantageous, even with a rea- | 
sonable increase of distance, to limit the application of | 
steam power to the two points upon the line already | 
noticed in this report. 

The different horizontal curvatures on the eastern 
division, vary in their radii from 541 to 1891 feet; the | 
curves which were traced by the smaller radius were | 
but seldom adopted; and in the final opening and grad- | 
ing of the road, many of these may be considerably im- 
proved, without much additional increase to the cost of 
road formation, | 


} 
| 


ling - - - - - 
Mile 31st. Passes over undulating ground 
consisting of short cuttings of easy excavation 
and embankments; soil, loam and clay.— 
Crosses and re-crosses Newport turnpike 5,833 00 


Mile 32d. 1s traced over undulating ground 
of easy excavation, and terminates on south 
side of Moore’s mill-dam, which is crossed 
by a balustrade bridge. (Bridge at Moore’s, 
472 feet, 2,615 93) = - - 4,408 81 

Mile 33d. 1s located along a rough side 
hill, encountering ledges of rock and loose 
stone - - - - - - - 3,747 3 


$17,184 25 


to 


Mile 34th. The first part of this mile pass- 

es over smooth sloping ground, then crosses 

Octorara creek with a considerable excava- 

tion on each side, and turning a point of 

North valley ridge, enters the Great valley of 

Chester county. (Bridge at Clouds, 452 

feat, 2,605 36) - - - - - 5,139 20 
Mile 35th. 1s traced along the gentle side 

hill of North valley ridge. Soil, clay, and 

sand stone - - - - - 878 68 
Mile 36th. Passes overslightly undulating 

side hill until it reaches Forree’s ridge, then 


'crosses the Valley on the west side ofa 
| ridge, dividing the waters of Delaware and 


Susquehanna rivers, (Smith’s ridge.) Soil, 
clay and loam - - - - - 2,168 48 
Mile 87th. At the commencement of this 


, mile, the line pierces Smith’s ridge; soil, 


easy of excavation; it then proceeds to the 
South Valley hill, along which it is traced on 


7 
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on gentle sloping ground, and ends on 
east side of ravine, which is crossed by a ba- 
lustrade bridge. 


Excavation at Smith’s Ridge on 

31.40 chains, av. depth 9.6 ft. 

25,869 cubic yards, at 6cents 2,327 40 
Side excavation on 26 chains, 

862 c. yds. at 6 cents - Siva 
Excavation on 12} chains, av. 

depth 4.1 feet, 3841 cubic 

vards at 8 cents” - - - 307 28 
Embankment at both ends of 

bridge on 3.37 chains, 1356 c, 

yards at 10 cents - - - 135 60 
Bridge over ravine, 289 feet - 1948 78 








Mile 38th. 1s traced along a gentle s'op- 
ing side hill, and ends on east side of a ra- 
vine, passed with a balustrade bridge; soil, 
micaceous, slate. (Bridge 302 feet, 2019 82) 

Mile 39th. \s located on a rough side hill, 
and passes Buck run with a truss bridge, 
where it leaves the yalley, then crossing W. 
Chester road, pierces Buck run and Bran- 
dy wine summit 33 feet; this cutting was im- 
perfectly sounded; but has the appearance of 
containing limestone. 


Excavation of 10.39 chains, av. 
depth 9.4 ft. 8.356 cubic yards 
at 8 cents - - - - 

Embankment at east and west 
end of Buck run bridge, on 
2.09 chains, 1136 cubic yards 
at 10 cents - - - ° 

Excavation on 9.85 chains, av. 
depth 15.4 feet, 15,071 cubic 
yardsat8cents -  - . 

Excavation on 16.50 chains, and 
filling at West Chester road, 
2542 cubic yards at7 cents 177 94 

Cutting at Buck run and Brandy- 
wine summit on 30.61 chains, 
greatest depth 33 ft. av. depth 
184 ft. 60,413 cubic yards, at 


668 48 


113 60 


1205 68 


13 cents - - - - 7,853 69 
Bridge over Buck run, 472 feet, 11,898 56 
Culvert 3 feet - - - - 60 00 








Mile 40th. Re-crosses the Great Valley 
along the east side of Buck run summit, and 
gains the south side of the Northern Valley 
hill, after which it is traced upon favourable 
ground; soil, loam and loose stones - 

Mile 41st. The line is located along side 
hill of North Ridge, over undulating ground; 
soil, same as last - - b ae 

Mile 42d. Commences at Fistler’s still 
house, and is traced on favourable sloping 
ground to Rock run, which it passes with a 
balustrade bridge, after which the ground is 
undulating: crosses Philadelphia and Lancas- 
ter pike; soil, loam. (One bridge of 152 ft. 
at Rock run 1,252 90) - - . 

Mile 43d. Crosses Little Brandywine with 
a truss bridge 69 feet in height, and is then 
located on easy sloping ground, passing north 
of Coatsville; soil, loam. (Little Brandywine 
bridge 847 feet, 29,508 74) . ’ 

Mile 44th. Is traced on very favourable 
ground, crossing the Great Valley, and ends 
on east side of Gardiner’s Ridge; soil, loam 

Mile 45th. Located on gentle sloping 
ground, crossing Philadelphia and Lancaster 
pike. Svil, same as above - oa kt 

Mile 46th. 1s traced along south side of 
Philadelphia and Lancaster pike, on good 





| ground. Crosses a small run with a culvert. 
| Soil same as last - - - : 
Mile 47th. Located on similar ground to 
| the last—crossestwosmallruns — - - 
Mile 48th. This section near commence- 
| ment passes through Gallagher’s ridge at 
| Gallagherville, (lime stone at 5 fect below 
surface, ) then is traced for a few chains on 
favourable ground, after which it pierces a 
ridge of solid lime stone, depth 7.3 feet, and 
ends nearasmallrun - 





Mile 49th. Is located generally on very 
good ground, piercing a small ridge 7 2-10 
feet, (rock at 24 feet,) until it reaches J. 
Hunt’s ridge, which it passes 22 feet under; 
ends near centre of Brandywine bridge— 
crosses Philadelphia and Lancaster turnpike. 
(Bridge over the Big Brandywine 1,413 feet 
14,684 22) - - - - - 

Mile 50th. Passes Big Brandywine with a 
bridge partly truss and partly balustrade, 
after which it crosses a hollow requiring an- 
other bridge. ‘Then is traced on favourable 
sloping ground. (Bridge over ravine 363 
feet, 2,194.24) -  - . 


Mile 51st. Is traced at commencement on 
favourable ground, then enters Baldwin’s 
ridge 26 feet under (lime stone rock at 14 
feet) terminates at end of point of solid rock 
which is pierced at 16-6 feet in depth, both 
affording good building stone. 

Excavation and embankment on 

2,893 chs. 910 cubic yards at 7 

cents - - . - - 63 70 
Excavation at Baldwin’s summit 

on 30.20 chains, average depth 

14.3 feet, 41,770 cubic yards 

at 15 cents - 


- - 5,430 10 
Embankment on 10.07 chains, 
average depth 3.2 feet, 2,018 

cubic yds. at 10 cents - 201 80 
Excavation on 8.93 chains, aver. 
depth 6.3 feet, 4,370 cubic 

| yards at 10 cents - - 457 00 

Culvert 3 feet - - - 60 00 








Mile 52d. This section crosses Boot road, 
with a small truss bridge, then passes Valley 
creek with a considerable excavation on west 
side, afterwards the ground is more favoura- 

| ble, but in general rough; soil, slate and gra- 
vel. (Bridge over Valley creek 567 feet, 


1,529 80 | $13,719 41—Two bridges of 64 and 32 feet 


at $888 and 456, $1,344) - 


Mile 53d. \s located along the sloping 


2,029 30 side hill of South Valley ridge, passing in 


its course several considerable ravines. — 
[Bridge over ravine, 620 feet, 3,802 00 
do. over ravine, 290 feet, 1.941 60 
do. over Boot road, 35 feet, 749 22] 
Mile 54th passes over a genile sloping 
| side hill, crosses one small ravine j 
Mile 55th pierces at commencement a 
ridge 18 feet at apex; then is traced on gen- 
tle side hill, and terminates at eastern abut- 
ment of bridge over ravine. (Bridge 590 ft. 
3,685 27) - 
Mile 56th. This section passes over in 
general very undulating ground, piercing” 
at end a ridge 18 feet in depth, 34 feet clear 
of rock - : - - - - 
Mile 57th crosses the dividing ridge of the 
waters of Schuylkill and Brandywine, south 
of steam boat tavern; ground in general 
rough. Passes main branch of East Valley 
creek, 
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Embankment on 22.29 chains, 

average depth 8.1 ft. 13,528 

cubic yards at 12 cents - 1,599 36 
Excavation on 8.5 chains, aver. 

depth 6 feet, 8939 cubic yds. 

at 8 cts. - - 315 12 


- re] 

Embankment at east aud west 
end of bridge, on 10.19 chains 

4,256 cubic yards at 11 cents 464 75 
Excavation on 8 chain ¥ sec- 
tion, 1.7 yards square, 167 cu- 

bic yards at 6 cents - - 11 22 
Do. on19.77 chains, av. 
depth 4 ft. ome cubic yards at 

8 cents - - 458 24 


Bridge 32 feet - - - 725 60 
Do. over run 413 feet - 2,691 54 








Mite 58th is traced along a gentle side 
hill, crosses two ravines with culverts; the 
line generally passes over good ground— 
soil, micaceous slate - ° - ° 

Mitse 59th. This section is traced ona 
very rough side hill, passing four ravines, 
with two trussand two balustrade bridges— 
ends near centre of the fourth—soil same as 
above. (Four bridges of 400, 131, 224, and 
360 feet at $10,990 50—2,235 78—5, 816 23 
—and 12,687 68, $30,730 19 - - 

MILE 60th commences in a ravine, ahead: 
the line leaves the valley and passes over 
very rough ground, piercing in its course 
two ridges, twenty-four and twenty feet 
in depth—soil, micaceous slate, affording 
good materials for the horse path. (Bridge 
of 203 fect, 1,796 00) - ° 

Mite 61st. This section is traced along 
summit of Valley Ridge on favourable 
ground, crosses one small ravine near Demp- 
sey’s. The line passes between Green ‘Tree 
tavern and barn—ends on north edge of 
Philadelphia and Lancaster pike - - 

Mice 62d is located on ground slightly un- 
dulating, of easy excavation, passes between 
Paoli tavern and barn; ends on the west side 
of Darby road, south of turnpike - - 

Mite 63d, passes between General Jack- 
son tavern and barn; thence in front of Bear 
inn, after which it continues along north 
edge of pike about three-fourths of a mile, 
ends near Mrs. Robinson's inn; soil, loam and 
clay - . 

MILE 64th. Crosses the turnpike near 
its commencement at the 17th mile stone, 
then turning a projecting point of ridge is 
traced over favourable ground, terminating 
ingarden of A. Potter, south of Reesville— 
soil as above - - - 

Mite 65th. This section pierces at begin- 
ning a ridge of easy excavation near Drove 
tavern, passing 20. ft under P. & L. turnpike 
at 16th mile stone, thence is located in the 


1,114 05 | clined plane. 


| traced shin a ne side hil, intersecting 
|a ravine near Mrs. Grover’s, and passing 
; Serene her garden crosses the dividing 
| ridge of the waters of Gulf run, and a branch 
| of Darby creek, it terminates near Siter’s 
| lane; soil, loam and clay - - - 
| Mirz 68th is located on the dividing 
| ridge over very favourable ground, and pass- 
ing Mrs. Abrams’ house, it crosses Moul’s ra- 
; vine with a balustrade bridge—ends near 
R. Kimber’s, a few chains north of the turn- 
| pike. Soil, loam. (Moul’s bridge, 558 feet, 
3,697 27) - - - 
Mice 69th is traced ona favourable side 
| hill, crossing the intersection of iow of 
Prussia and Gulf millroads - 

Mite 70th. The first part of this fine 


| 








3 | passes over an uneven side hill, then cross- 


ing a branch of Darby creek, enters Ru- 
dolph ridge, which it pierces 19.8 feet. Soil 
easy excavation - - - - - 
Miz 71st is located on undulating ground, 
crossing county line road. Soil, loam, &c. 
Mite 72d. The line near its com- 
mencement crosses a break in the dividing 
ridge 20 feet in depth. then passes P. and L, 
turnpike, and intersects the old Lancaster 
road at the Union Tavern. It ends onnorth 
side of Haverford road - - - - 
Mite 73d. This section is traced over 
undulating ground, south of the Buck ta- 


vern, and terminates on the west side of 
| Price’ $ ravine . 


| Mite 74th At the be ginning the line cros- 
| ses a ravine with a ballustrade bridge, after 


6,519 91)| which it passes ov er favourable ground. 


(Bridge of 462 ft. 3,122 35) - - 
Mire7Sth. After crossing the old Lancas- 
| ter road it is traced on favourable ground 


north of widow Jones’. Soil clay and grav- 
lel. .- - - 


708 73| Mure 76th. Commencesat old Lan. Road, 


| and passing South of Libertyville on even 
| ground, it terminates a few chains south of 
| Merion Meeting House, soil as above. 

| Mire 77th. Crossesa small ravine in front 

| ofthe General Wayne tavern, and then fol- 

| lows the course of the old Lancaster road, 

| which it leaves at the seven mile stone, 


‘a idee 14 feet deep at the apex. 

Mire 78th, Is traced over undulating 
ed and crosses the Falls Bridge road. 
(8 Soil loam and clay. 

Mite 79, This section near its commence- 

ment crosses Georges’ ravine, then is traced 
| on favourable ground to the head of the in- 
(Bridge over Georges’ ra- 
| vine 300 ft. 2219 24) 
| Mute 80th, Includes the inclined plane 
| —a bridge across Schuylkill river and en- 


™ 


ters the bed of the old Union canal. 
Excavation on 7.35 chains— av- 

erage depth 8.9 feet, 5507 

cubic yards at 8 cents 440 56 
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rear of Spring tavern, (sign of Washington) 
and recrossing turnpike, passes two ravines 
with culverts; soil, micaceous slate, mm 
and gravel. 


<r 


Mite 66th. The firnt part of ‘the Snes is 
traced over undulating ground, crossing 
1.amb tavern ravine with a balustrade bridge, 
after which the surface of the ground as- 
sumes a more even character, and after 
passing behind Mrs. Henderson’s house, it 
crosses the P. and L. pike, and ends on 
west side of old Lancaster road. (Bekige, 
297 feet, 2,219 24) - 

Mixx 67th, The beginning of this section 
crosses the old Lancaster road; it is then 


5,492 09| Embankment on 11 ch av depth 


5.9 feet, 4411 c yards at Llcts. 485 21 
Excavation on 84 ch, av depth 

14.7 ft, 12.210 c yds at 9 cts. 1098 90 
Embankment at west end of 

Schuylkill bridge, on 104 ch, 

depth 23.3 ft. 19,257 ¢ yds at 


14 cts, 2695 98 
Excavation on 12 ch, 1308 c yds 
at 10 cts 130 80 


Embankment on 53 ch, dept 7.3 
ft, 1318 c yds at 10 cts. 131 80 











Culvert and cross drain - - 75 00 
Excavation on 7.37 ch av depth 
1 ft, 539 ¢ yds at7 cts. 37 75 


Schuylkill bridge upon the prin- 
ciples of Towns patent 


“Ni 


46,3447 


“I 


——— 51,440 
Mice 8lst, Occupies the bed and tow- ; 
ing path of the old Union canal. There 
rock which must be removed on this section. 


is 








GRADUATION TABLE. 
Ascend- Descend- 
ing east. 


Ascend- Descend- | Chains. 


ing cast. 


Chains. 


ing east. ing east. 


Excavation 11,616 c. yds. at 10 cts. 1161 60 
Embankment 345 c. yds. at 12 cts. 41 40 
—— 1,203 00; 
Mice 82d. Old Union Canal. 
Excavation 7607 c. yds. at 15 cts. 1141 05 
Embankment 587 c. yds. at 10 cts 58 70 
One culvert 3 feet » 60 00 
Cilia 1,259 75 
Mire 83d. Diverges from old Union Canal, | 
enters Broad, and intersects Vine street. 
Excavation 3411 c. yds. at 10 cts. 541 10 
Embankment 2398 c. yds. at 12 cts. 281 76 
One culvert 4 feet ; : 80 00 
. Cline PR ¥ 
Mile 30th to 83d—Total cost, $331,156 21 | 
| 
1 30.24 27.5 : 39 $1 level. 
2 311.18 27.5 40 14 18 
2312 27.5 | 41 61 28 
4 12 27.5 | 42 207.50 29.8 | 
5 92 27.5 43 17 28 
- level. | 44 85 29 
7 89 27.5 45 12 24 
8 9 20 | 46 4 24 
9 48 24 4—7 69 24 
10 534.30 27.5 48 18 26 
1l 12.84 2° 149 16 26 
is St 10 50 17 24, 
13 9 24 151 80 = 27.5 
14 8 level. 52 119 28 
t Ree 24 53 31 24 
16 4 16 54 15 level 
17 9 24 $5 . a§ 24 
18 27 16 56° «8 26 
19 14 27.5 157 80 28 
20 15 level. 158 6 level 
21 10 97.5-159 13 6 | 
ae ay + 60 17 16 | 
23 245 97.5 161 11 4 | 
24 13 a 62 4 level } 
25 160.10 27.5 | 3-45 
26121 27.5 64 14 is | 
27 12 ~~ level | 65 118 30 
28 44.69 27.5 66: . 7 level. } 
29 666.40 28 Ee 8 6 
30 12 27.5 168 24 28 | 
31 21 28 69 14 a 
32. = 6.12 29.8 70 174 29.8 | 
33 30 24.6 | 71 39.02in.pla. 4.5p.ch | 
34 30 24 Ts’ Eee 29 
35.7 2% 173 13 20 | 
36 12 16 74 240.73 14 | 
$7 103.60 28 |75 9.17 28 | 
38 19 26 





Stone suitable for the construction of the bridges, 
culverts, &c. is found generally cither on the line itself | 
from the cuttings, or its neighborhood. ‘The rt 
from the former being ascertained from such borings | 
as could be effected, to be inadequate for our purpose, 
I have therefore in the estimate for excavations charged | 
the same to the full depth as common earth, making up | 
the dificiency, should rock be found, in the estimated | 
price of that material in the other contingent parts of 
the rail-way. 
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| horse summit, 
r : : : 
| it then necessary that this section should be left open 
| for future examinations; under such circumstances I 
_ could therefore only give,in order to close the estimate, 


| struction of rail-way is of iron and stone, 


[Fepruary 





I would respectfully suggest to the ctesihdeaion of 
the board, the propriety of separating the contracts for 
road forming and laying the rails; so that the latter may 
embrace within the contract the broken stone and blocks 
on which the rails are to be placed. 

The cost for grading and bridging upon the eastern 
division of the rail-way, has been considerably increased 
by the expense incurred on the new line from Coatsville 
to the summit in Thomasfield, which is an extent of 


| nearly 18 miles. 


The impracticability of finding last year any passage 
by which we could leave Chester valley from the white 
to that on Mrs. Grove’s land, rendered 


its probable cost. 

In the present location it has been a consideration of 
some importance to diminish distance; and when the 
amount of cost upon the whole line to gain this advan- 
tage did not extend to an unreasonable sum, 1 never 
hesitated to incur the expense. 

The extent of the located line from Columbia to the 
seven mile stone, which as before observed, was fhe 
point at which the explorations of last year terminated, 
is about nine miles shorter than the explored line.— 
The value of this saving in distance, so far as regards its 
effect upon the diminution in time of transportation, 
more than compensates for the additional cost incurr ed 
for road forming. 

The whole estimated expense last year for the railway, 


from Columbia to the seven mile stone, is stated in the 


report then made at $1,013,019,13-100 and the esti- 


| mate for one mile of double way of $8079,53-100 (ex- 


clusive ofrgad forming) according to the present re- 
duced price of iron (the materials made use of being 
wood, iron and stone, ) is amply sufficient for that con- 
struction. 

I will now give for the information of the board, first, 
a comparative statement of the expense of the present 
location, with the explored line of last year as far as the 


| seven mile stone where it terminated; and then the ex- 


tension of the estimate to Vine street in Philadelphia, 


| the materials for the rail way being of wood, iron and 
} J > ’ 


stone—secondly, the probable estimate where the con- 
similar to the 
pian adopted in Great Britain. 

lst. Comparative estimate to the 7 mile 
stone. Common road forming fromColum- 
bia te the 7 mile stone. 
Add for superintendance and other con- 


tingences 


$388,127 07 


38,812 70 





" 426,939 77 
To 73.55 miles of rail-way, the materials 
being iron,wood and stone at $8079 53 
per mile 
To laying the rails upon bridges, materials 
of wood and iron 
To 1 stationary steam engine at Columbia 


594,249 43 


8,906 56 
6,000 00 





$1,036,095 76 


| To amount of estimate of the explored 


line to same point 1,013,019 15 


Balance against present location 23,076 63 

Estimate of the whole line from Columbia 
to Vine street in Philadelphia. 

Road forming from Columbia to Vine st. 


Add for contingencies 


450,506 71 
45,050 67 


495,557 38 








To 79.42 miles of rail-way, the materials 
being iron, wood and stone at $8079 53 
per miic 

To rails for the bridges, materials of wood 
and iron 


641°676 27 


10,066 16 


1829. } 





Two steam engines, on Susquehanna and 
Schuylkill 


Total amount of cost of the rail-way $1,161,299 81 


Probable cost of rail-way, where iron and stone only are 
used. 


“Iron rails (malleable) weight of rail per 
yard, 28 lb. for doubie tracks, 88 tons per 
mile delivered at 65 dollars per ton 

For sidelings 

Cast iron chairs 18,267 tons at $45 50 per 


5,720 00 
143 00 

















ton 831 14 
Iron pins to fix rails to chairs 36 00 
$6,730 14 
Add duty to U.S, at 25 per. cent ad val. 1,682 53 | 
8,412 67 | 
Broken stone for paving horse path and em- | 
bedding the block on which rails are 
placed 969 92| 
Blocks of stone and placing them, fixing 
rails, &c. 1,854 73 
2,804 65 
Add for contingencies 280 46 | 
3,085 11 
Total cost fora mile of rail-way 11,497 78 
To 79.42 miles of rail way at $11,497 78 per 
mile 913,143 68 
To amount of bridges, using wooden rails 
plated with iron 10,066 16 
To grading and bridging the road + 495,557 38 | 
For two steam engines 14,000 00 | 





Total cost from Columbia to Philadelphia 1,452,767 22 
Cost of road as above, using wood, iron and 
stone 1,161,299 81 














| 
Difference between the two methods $271,467 41 | 





But should the duty on iron for rail-ways be remitted | 
by the government the difference would be only $137, | 
841 88 neither of which in so great an undertaking, 
ought to be considered when the comparison is made | 
between perishable and imperishable materials. 

In approaching so large a city as Philadelphia with a 
rail-way,itis important that from some point in its neigh- 
borhood branch lines should be constructed, in order to 
accommodate the various commercial interests of that 
community, and to extend the whole benefits of such a 
line of communication with the interior, not only to the 
streets of a city, but also to the shipping. 

Under such a view of the beneficial effect it might | 
have in and around Philadelphia, | take the liberty of | 
recommending to the board, that from the termination | 
of the inclined plane, east of the residence of the late | 
Judge Peters, a branch of the rail-way should be extend- 
ed along the margin of Schuylkill river, terminating at a | 
suitable place of deposit near the tide water, and oppo- | 
site the city of Philadelphia. 








* The weight of 28 Ib. per lineal yard for the malle- 
able iron rail enables it to sustain the pressure of the lo- 
comotive steam engine, and still retain its original form 
without a permanent deflexion. Should horse power | 
be considered as best adapted for propelling the railway 
carriages in this country, a reduction of two or three 
pounds in the weight of the rail as estimated, may be 
safely made. 


¢ Should the plan of forming the rail-way with iron | 
and stone be adopted, this item may be reduced one | 
twelfth as the space required in the cuttings for the oth- | 
er method may be diminished about four feet. 
Vor. Ill 12 


PENNSYLVANIA RAIL-ROAD. 
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In concluding this report upon the location and esti- 


14,000 00 | mate of the Pennsylvania rail-way, 1 beg leave to ex- 


press the friendly disposition and assistance given me in 
promoting the object of the survey, by the inhabitants 
of Columbia, the committee appointed by the select and 
common councils of the city of Lancaster, and its citizens 
generally, also the committees of various sections of 
Chester county, and of Philadelphia. I am likewise in- 
debted to Mr. Scott,the principal assistant engineer, for 
his services in the field, and great accuracy in the deli- 
neations explanatory of this report, as well as to each of 
the individuals composing the locating and exploring 
corps, for ability, zeal and correct deportment. 

All which is respectfully submitted. 

JOHN WILSON, 
Philadelphia, Dec. 1st, 1828. Engineer. 





On the 29th ult. the city of Lancaster was thronged 
with gentlemen from various parts of the state, and some 
from adjoining states, for the purpose of offering propo- 
sals for excavating and grading the road, building of 
bridges, culverts, &c. on the Rail-road. We under- 
stand there were about 300 applicants; and are happy 
to state, that the terms on which contracts are taken, are 
within the estimate of the Engineer. The follow- 
ing is the 


ALLOTMENT OF WORK ON THE PENNSYL- 
VANIA RAILWAY. 
Lancaster, January 29, 1829. 
Sections No. 1, 2, 3, Martin, Lloyd & Co. 
4, Cornwell & Huston & Co. 
5, 6, Blattenberger & Balsley, 
7, C. & H. Blanchard, 
8, 9, Michael Seitz, 
10, John Snyder & Co. 
11, Thomas Lynch, 
12, J. Stambaugh, 
13, George B. Porter, 
14, C. & H. Blanchard, 
15, J.C. Lessig & Co. 
16, James Smith, 
17, 18, James Gray, 
19, 20, Porter and Boyd, 
60, James Smith, 
61, J. C. Lessig & Co. 
62, John Snyder & Co. 
63, 64, Barker & Co. 
65, 66, ALE. Finley, 
67, Dodge & Carncross, 
68, 69, C. Cook & Co. 
70, M’Clean & Flinn, 
71, Siegfried & Co. 
72, Ezry & Jones, 
73, 74, J. R. Scott, 
75, Siegfried & Co. 
76, Bevans, Scott & Co. 
77, J. M’Kinney & Co. 
78, 79, M’Clellan & Blackstock. 
BRIDGES. 
Nos. 2, 3, 4, 5, 6, 7, 8, 9, 10, 11, 13, 14, 17, R. W. 
Huston, Cornwell & Co. 
No. 12, (Little Conestogo,) Moore & Green. 
No. 15, (Big Conestogo,) Campbell & Town. 
Nos. 16, 55, 58, 59, Schuyler & Co. 
No. 56, Benjamin Smith & Co. 
No. 57, Ingrahem & Co. 
CULVERTS. 
On Sections 10, 15, 19, 20, 62, John Snyder & Co. 
60, 65, 70, 77, Cook, Delano & Co. 
67, Dodge & Carncross, 
71, Siegfried & Co. 
72, Ezry & Jones, 
73, 78, Scott & Bevans. 
WILLIAM WILSON, Superintendant. 
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rABILE—Showing the number of persons admitted in- 
to the medical wards of the Infirmary of the Alms- 
House of the City and County of Philadelphia, and 
the number of deaths, between the third of December | 
1827, and the first of December, 1828. 


ANNALS OF PAUPI 


WARREN COUNTY. 


| Fepnuary 








wh te-wood and occasionally extensive groves of pine, 
particularly on and near the streams. The land in the 
next tier of townships, lying between the above men- 
tioned and the Allegheny river is more various. A part 
of it, particularly that lying between the Conewango 
and Brokenstraw creeks, will answer the description a- 













































term oe bove given, excepting that lying on and within two or 
| Men’s Medi- | Women’s me- ‘three miles of the river hill’ ‘This is timbered with 
cal Wards. | dical wards Cells.* | oak, chesnut, pine, kc. It is estimated better for wheat 
| Dates of ad- |"; rs = -—- | than the beech and maple land. The land between the 
| mission. a 7% c — 7% Ss 12) two big Brockenstraw for several miles in this range is 
= s 3 =. ® |2-5| 2 | stonyand brokenindeed. A land speculator from ‘the 
ce = a4 = |S | = | land of steady habits” once travelling over it where 
- : ~s ’ es ‘stones peep o’er stones, and rock on rocks arise,” re- 
ain tte al ae Pad marked: *That it would never be settled, till it was sef- 
oa. = ae . th | tled by an earthquake.”’ West of this, and between it 
to 1828 Jan.7) 149}; 17 149}} 13 [2 1 and Crawford and Venango county line there is a large 
o Feby. 4 96 il 46 2 -- 1 body of good arable land. : 
| March 3) 60 9 61 3 26 | 2 The land of the river bottoms is considered first-rate. 
| April 7| 71 12 47 10 27 : | Of this, including the second bottom, there is, say from 
ou > be o : ee i 40 to 50,000 acres in the county, besides that on the 
; } 7 7 : « | creek bottoms, which is but little inferior in quality. It 
a 64 | 12 45 10 o4 5 | produces when properly cultivated, 50 bushels of corn 
| August 4 62 8 47 6 jol jill per acre; 60 and 70 have frequently been raised, and 
Septem. 1, 100 | 10 64) 10 19 | 4 other grain in proportion, excepting wheat, which 
Drtoker : 4s | : ‘ed ne: bee be | grows toorank. Twenty bushels of wheat and thirty of 
| Novem. 3° 145 | 7 88 6 24 6 corn is about an average crop on the uplands. 
| Decem. 1 116) 10 mo) ll p2 13 The country South East of the Allegheny, until with 
< “W162 "195 “pai! tol 349. —— | ina year or two past; was but little known or explored. 
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Remaining Dec. 1. 1828—in men’s medical wards 54. 
In women’s mecical wards 79. In the cells 11. 


| It was altogether uninhabited, andas was supposed, un- 

inhabitable. ‘The land has been principally sold for 
taxes, and bid off by the County Commissioners.. The 
time of redemption having expired, they have within 


RECAPITULATIO N. 





Treated in men’s medical wards 


| ter, and mill privileges. 


| south west. 


- - 1162 
Deaths - - - - - - 126 
Per centage - - - - - 10.34 | 

Treated in women’s medical wards - 841 
Deaths - - : - 101 
Per centage - - - - 12 

Treated in cells - - 359 | 
Deaths - - - 44 
Per centage . . 12.6 

Whole number of patients treated - 2352 
Deaths - - - - - 271 | 
Per centage : . . 11.47 | 

* Most of the patients in the cells are admitted for 

mania-a-potu. 

{ This number includes 88 in the wards Dec. 3. 1827. 

+ This number includes 56 in the wards Dec 3. 1827. | 

{ This number includes 8 in the cells Dec. 3. 1827. | 


Amer. Journal of the Med. Sciences, 
appended to Jacl:son’s Clinical Report. | 


WARREN COUNTY 
Is bounded north by the State of New York, (Chau- 
tauque co.) on the east by M‘Kean, on the south by Jef. | 
ferson and Venango, and on the west by Crawford and | 
Erie counties. : 
(east and west,) and 26 miles broad. 
square miles, equal to 532,480 acres 


| average about two feet each. 


the last two years made extensive sales. Some of the 
purchasers have moved on the land, and commenced im- 
provements. Several more are coming on in the spring, 
and there is a fair prospect of that part of the county 
settling. The land generally is found to be much bet- 
ter than was expected. It is heavily timbered, with all 
the varieties that are found in other parts of the county. 
There is no country in the world of the same extent, 
more abundantly supplied with streams of excellent wa- 
The Allegheny enters at the 
north east corner of the county, and passes out near the 
Running with its meanderings, not less 
than 50 milesin the county. It is on an average aout 
25 rods wide. <A description of this stream was correct- 
ly given by Judge Geddes in his report to the Canal 
Commissioners last winter. It consists of extensive sheets 
of dead water and short ripples. The fall in several of 
these ripples was taken by Mr. Whippo, and found to 
In alow stage, the water 
over these ripples is not more than one and one and a 
half feet deep, while in the dead water it is from six to 
twelve feet deep. ‘There are five double Saw-mills car- 


| ried by water from the main stream between this place 


and the State line 
The Conewango creck enters the county 12 miles 


It is an oblong square 32 miles long, | north of, and empties into the Allegheny at Warren.— 
° a a ~a > 
It contains 852} This isalsoa 


It is divided into sell’s mills, (five miles,) to the New York state line, it 


large and navigable stream. From Rus- 


twelve townhips, eight of which lie north and west of isa deep, sluggish stream, and will admit of steam-boat 


the Allegheny, are organized and each composes an e- 
lection district. The other four lie south east of the Al- | 
legheny, and are not organized. Its present population | 
is about 4900. 

idea of the face of the country, soil, &c. in general | 
terms. The lands on the State line and from six to eight 
miles’ south, comprising the first range of townships, are 
generally of good quality, and will admit of dense set. 
tlements. It is moclerately undulating, but not hilly.— 
In this range containing say 150,000 acres, there are 
scarcely a hundred acres but what would make a tolera- | 
ble good farm. They are usually rated second-rate 
land. The river and creek bottoms being first 


It would be difficult to give an accurate | 


The 
timber is principsily sugar-maple and beech, imterspers- 
ea with vak, chesnut, PNN-wWwoog, cue immbc r, cherry, 


' Mills to Warren, (seven miles,) it is more rapid. 


navigation the whole year when not frozen. 


The same 
may be said of it for 30 miles above. 


From Russell’s 
The 


| fallin this distance, agreeably to a level taken by Mr. 


Whippo is sixty feet. Loaded keel boats, &c. ascend 
in a good stage of water, without difficulty. There 
are four double and two single Saw-mills on these rapids. 
The Brokenstraw creek is next in size and importance. 
It rises in the State of N. York, enters near the north west 
corner of the county, runs a southerly direction about 
25 miles, and empties into the Allegheny seven miles 
below Warren. Nine miles from its mouth it receives 
the waters of the Little Brokenstraw, another excellent 
stream for mills. ‘Che lumbering business is carried on 
extensively upon these streams. There are 30 Saw-mills 


> 


1829. ] ATHENEUM, 


91 


in operation on them. The Tionesta creek is also a 
stream of consequence. It rises south of the Allegheny, | viz: Lottsville, on the Little Brokenstraw, in Sugar 
in this and M‘Kean counties, runs first.an easterly and | Grove, and Fayette, en a branch of the Bi g Broken- 
then south westerly course, and unites withthe Alleghe- | straw, in Co lumbus townsh’ p. At both of these places 
ny 30 miles below Warren. It is the most serpentine there are good water privileg< s, particularly at the Jat- 
stream of any in the county, and less interrupted by rip-'| ter, and mills built. it is in the nidst of a flourishing 
ples. It is a remarkably smooth, gentle stream, and j settlement, and promises to become a flourishing little 
navigable for canoes of three tons, for forty miles from | village. At each of the above villages there isa post- 
its mouth. One double and one single Saw-mill have | office,also at Deerfield, Kanzua, Spring-valley & Irvine. 
been lately erected on it. Besides the above, there are We have thus, as briefly and accurately as possible, 
several others sufficiently large for hydraulic purposes. | given a description of Warren county, itis more minute 
Among these are the Kinzua, Stillwater, ‘Vidioute, Cof- | than we intended when we commenced. We intend, 
fee, and Fairbank creeks, Jackson’s, Alkley’s, Valen- | as soon as the necessary information can be collected, to 
tine’s, Morrison’s runs, &c. all of which have mills on | give a history ef the county from its first settlement. In 
them. ‘Chere are four considerable villages in the coun- | doing this, the land titles, the management of the Hol- 
ty, viz: Warren, Youngsville, Sugar-grove, and Pine-| land land company and their agents, will form an im- 
grove. portantitem. We only add, in conclusion, that there 
WARREN, the county seat, is situated ona level | are great inducements for good farmers to come and set- 
plain of about 300 acres, on the north bank of the Alle-| tle here. ‘The lumber business engages the attention 
gheny, and west of the Conewango creck, at the junc- of too many of our citizens, so that farming is neglect- 
tion of those streams. ‘The townis principally built on | ed—provisions are consequently high, and command 
the river. The bank is about forty feet high, and com-| cash. Large quantities are annually brought from the 
mands a fine view of the river above and below. [It is | neighboring countics and Pittsburgh. ‘Thirty thousand 
acknowledged on all hands to be one of the most eligible | pounds of pork have been brought to Warren this win- 
and handsome situations for a town on the river. It was | ter, from Ohio and New-York, for the supply of the in- 
laid out by the authority of the state, and the lots sold by | habitants and raftsmen, and as much more will probably 
a Commissioner appointed for that purpose. ‘The town! be wanted. 

plot consists of 500 lots, one-third of an acre each, laid 
out into blocks of sixteen lots each. ‘The streets run 


‘Two more villages have been laid out in the county, 


Seventy thousand acres of as good upland as there is 
in the county, lying from four to eight miles from War- 
on every side of these blocks and cross at right angles. | ren, can be bought i in quantities to suit purchasers, at 
The principal streets are one hundred feet wide, the | one dollar aud a half per acre, anda perfectly secure ti- 
others sixty. Near the centre of the plot and at the | tle had. Warren Gaz. 
crossing of two 100 feet streets, four lots of an acre each, 
are left for the public buildings. This is called the Dia- ATHEN.EUM. 
snond. 1 he only public buildings we can boast of — | At an annual meeting of the stockholders of the A- 
abrick Court House, and public offices of stone, fire | 7 aoe: ‘ 

on thenzum of Philadelphia, held at the rooms on Monday 
proof. The Court House is not large, but neat and the 2d of February, 1829 
convenient, substantially built and well finished, witha 7 7” “te, 


7 , . *@ rs r + i 
well toned bell in it, weighing with the yoke 362 lbs.— Ty niscuig maecer se gen rie ~“ ene Chairman, 
We have a Jail also, though it has once or twice been S IN Es ; hohalt ofthe Whieeshes b- 
mistaken for a J'urkey-pen. Our village conta‘ns fifty ne Meg Bion sine ea 


; ; : ; .. a° | mitted their annual Report to the stockholders, which 
dwelling-houses, mostly frame, two stories high, finish- | — 2 eat eh Reted ti be tallied 
d a nainted whit 1 te ted. Five st ‘ rey | Was read, ac opted, and ordered to be published. 
ee Roem. BS The Treasurer’s statement of the funds cf the institu- 
filled) three taverns, two tanneries, two blacksmith | ,. ae saiaih pedi need anaieenan 
shops. five shoe-makers, one saddier and harness-maker tion, and the stoc account W ere read and ordered to 
a cong ponies . 1 > | be laid on the table for the mspection of the stockhold- 
«wo chair-makers, and a wheel-wright, one cabinet-ma- va 
ker, two carpenters. and jomer, one-hatter, one wa | The meeting then proceeded to the election of Direc- 
gon-maker, six lawyers, two doctors, one baker, two ma- | needed coming lie 
sons, six free-masons, two saw-mills, and a grist-mill.— -_ i - ea ‘ 
eae ; ; : ‘llers reported that the following named gentle- 
CF Wanted a good Clothier, Carding Machine, and Sil- a teia needa g named gentle 
— ais 5 - . Roberts Vaux, Thomas I. Wharton, George Vaux, 
cungoville is situated on each side of the Big Bro- | William Smith, Jacob Gratz, William Lehman, Quintin 
kenstraw creek, three miles from its mouth. It con- | un “i . ci : 
| 





tains about twenty dwelling houses, three stores, two Campbell, con Fong, Clement y maddie, erenen ®. 
Bene * s) | Duponceau, Edward Ingersoll, John M. Scott, James S. 
taverns, and the necessary mechanics in a country vil- : a ae ; 
ae . . : Smith, Samuel Norris, George W. Smith. 
lage, and a commodious Methodist meeting-house.— N. BIDDLE, Chairman 
Some of the largest and best cultivated farms in the | Jamzs Duwnas, Secretary. i ; 
county, lay in the neighborhood of this village. i ' 

Sugar-Grove is situated in the township of that name, Fourteenth Annual Report.—The Directors of the A- 
on the Stillwater creek, one and a half miles south ofthe | thenzum in obedicnce to the requisitions of the charter 
New York state line. It contains about sixteen dwelling | submit to the stockholders a view of the finances of the 
houses, one store,two tavers, sundry mechanics, a saw institution for the past 3 year. ‘ ‘ 
and grist mill. [tis pleasantly situated, and surrounded |. From the Treasurer’s accounts herewith submitted, 
with groves of sugar maple—hence the name. it appears, that he has received the sum of three thou- 

Pine-Grove is situated on the west bank of the Cone- | sand and one dollars and_forty-one cents, viz 
wango, seven miles above Warren at the head of the ra- | Subscriptions from 6 new stockholders at 
pids, [It is compactly built, containing fifteen dwelling $25 each, 


| 
| 
| 





- - - $150 CO 
houses, a store, threc taverns, and several mechanics.— | Annual payments from 362 stockholders, 1544 00 
Russell’s mills are situated at this place, and is one of the | Nine original subscribers at 5 dollars, : 45 00 
best water privileges in the county. The extent of | Ninety-four subscribers, - - - 638 00 
dead water above gives it a decided advantage over | Eleven transfers at 50-100 : - 5 50 
most other situations. Three saw-mills and agrist-mill, | Interest on stock, —_ - - Ge 561 76 
besides other works, are in operation here, an abundance Cash refunded, - - : - 57 15 
of water to drive them the most of the year. Three- ee 
fourths of a mile below, there is another mill with a gang Total receipts, $3,001 41 
of saws,and a single saw. Establishments like the a- 


And that the expenses for the last ycar amount to 


bove might be erected’ en each? mile betw cen Pine | twenty three hundred & fifteen dollars and one cent, viz: 
Grove and Warren. 
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For Books, ‘eid and domestic Soaeelé 


and Binding, - - ° $333 57 
Newspapers, - : - - 283 88 
Postage, - - , - 104 60 
Rent, - . ° - : 484 72 
Wood and coal, - - - - 78 25 
Oil and candles, . - . - 159 90 
Salary of Librarian, - - . 600 00 
Committee of do. for collections, . 119 12 
Carpenter’s work, lamp and stove, - 36 93 
Incidental expenses, stationary, &c. - 114 04 | 


—— 


Total expenses, $2,315 01 


Leaving a surplus of six hundred and eighty-six dol- 


lars and forty cents, in which are included one hundred | 
and fifty dollars, the amount received for six shares of | 
stock sold, and belonging to the stock fund. 

It will also appear that the loan to the general fund has | 
been diminished last year three hundred and twenty-six 


dollars, thirty-three cents, and that the stock fund in the | 


same time has increased four hundred and eighty-two 
dollars and fifteen cents. 
The amount invested on me 26th Jan. 

1828, was - . $8,415 
And on the 24th Jan. 1829, - 
There have been placed on the shelvesof the library 

in the same time, about 200 volumes of the current lit- 
erature of the day; and the number of strangers who 
have been introduced to the rooms exceeds one thou- 
sand. 


From the preceding view the Directors have reason | 


to congratulate the stockholders upon the increase of 
the funds of the institution; and they cherish a hope 
that efforts will not be wanting to add to the means, 
which shall enable those who may hereafter be intrust- 
ed with the conduct of its affairs, to erect when it shall 
be found necessary, a suitable building for the accom- 
modation of the Athenzum. 

Samvurt Norris, 

Rowerts Vaux, 





BANK OF PENNSYLVANIA. 
At the annual meeting of the Stockholders of the Bank 


of Pennsylvania, convened agreeably to public no- | 


tice, on the 2d day of February, 1829, 
ROBERT RALSTON, Esq. was appointed Chairman, & 
Cuartes H. Baker, Secretary. 


The President submitted to the meeting the state- 
ments required by the 14th article of the 7th section of | 
the charter, which, being read by the chairman, the fol- 
lowing statement of the present situation of the bank | 
was ordered to be published. 

State of the Bank of Pennsylvania, Monday morning, 
February 2, 1829. 
DR. 

Bills discounted, - - - - $2,649,885 68 | 
5 percent. stock of the commonwealth of 
Pennsylvania, - - - 
Special loan to the commonwealth of 


1,759,546 97 








Pennsylvania, - - ° ‘ 646 04 
Loan to Union Canal Company, - - 50,000 00 
Do. to SchuylIkill Navigation do. - - 40,000 00 | 
Do. to Delaware and Chesapeake do. 10,000 00 
‘Turnpike and Conestogo Navigation Com- 

pany stock, : - - 8,557 50 
Real estate, . - - : 292, 398 13 | 
Expenses, . 5,823 37 | 
Due by the iadited in Philadelphia, - 

Due by sundry other banks, - 154,814 72 
Drafts on treasurer Board of Sensi Com- 

missioners, : - - 

Notes of sundry banks, - adie 398,367 04. | 
Specie, - - , - 358,724 25 
Total, - - . $5,941,150 61 


———— ————— . anna 











{[Feprvary 








CR. 

Capital Stock, - - - $2,500,000 00 

Notes in circulation, - - 1,052,426 39 

, Unclaimed Dividends, . ° 14,419 00 
Due to Commonwealth of Pennsylvania, 299,299 95 

Tue to Banks in Philadelphia, - - 22,023 18 

_ Do. sundry other Banks, - - 610,121 49 
Contingent Fund, . ; - 200,000 00 

, Discounts received, - - - 15,336 78 
| Profit and Loss, - . . 141,894 18 
Individual Depositers, - - 1,085,629 66 

Total, - - : $5,941,150 61 


The following resolution, proposed by Alexander 
Elmslie, Esq. seconded by George W. Morgan, Esq, 
was unanimously adopted, 

“Whereas, the statements presented to this meeting, 
| by the President and Directors of the Bank of Pennsyl- 
_vania, exhibit the situation of the Bank to be highly 
prosperous, and evince that its affairs have been judi- 
_ciously conducted—therefore, 
| Resolved, by the Stockholders of the Bank of 
0 | Pennsylvania, that the thanks of this meeting be presen 
| ted to the President and Directors of the Bank of Penn- 


8,995 a | sylvania, for their judicious management of its concerns, 


together with an assurance of the undiminished confi- 
| dence of this meeting in the fidelity of the Board, and 
| of the Officers of the Institution.” Signed, 
ROBERT RALSTON, Chairman. 
Cuanures H. Baker, Secretary. 





INDIGENT WIDOWS’ AND SINGLE WOMEN’S 
SOCIETY. 

At the annual meeting of the Indigent Widows’ and 

Single Women’s Society, held at the session room of 

the First Presbyterian church, on Thursday, the 8th 





| of January, 1829, the following Report was read:— 


The recurrence of the anniversary of the “Indigent 
Widows’ and Single Women’s Society,” makes it the 


f Committee. | duty of the Managers to acquaint its friends and patrons 


| with the condition and prospects of the institution with 
| which they are connected, and the transactions of the 
| past year. 

The statement they have to offer will of necessity be 
very brief—there can be little variety in the general 
operations of such a society from year to year. Were 
they indeed permitted to enter into detail, and record 
| the history of those whom the painful vicissitudes of life 
| have compelled, at its close, to seek the shelter which 
/ has been benevolently provided for them, there would 
| be much to awaken a melancholy interest, and much to 
| gratify the feelings of those who have been instrumen- 
tal in alleviating some of the heaviest afflictions huma- 
nity can be called to sustain. But sorrow is of a sacred 
character, and it is the duty as far as possible to prevent 
such an aggravation of suflering as might be occasioned 
by any unnecessary disclosure. 

It is hoped the long tried usefulness of the institu- 





| tion, has secured to it many friends; it will therefore 


only be requisite to recall it ‘to the remembrance of its 
benefactors, by whom it has been so long and liberally 
| supported; aid as the establishment is open to public 
| inspection, and the visits of all earnestly solicited, it is 
believed the general appearance of the Asylum, the 
neatness, good order, and comfort which prevail within 


its walls, will obtain the approbation of benevolent vi- 


siters, and excite their kind interest in the helpless class 
| of sufferers to whose wants this society is intended to 
minister. 


175,386 91} Atthe commencement of the past year, in conse- 


quence of the numerous and interesting applications 
made for admission into the asylum, the managers were 


37,000 00 | induced to increase the number of its inmates. During 


the greater part of the year, forty seven beneficiaries 
| have been supported in the institution. But where the 
| pressure of age, infirmity and disease are united, any , 
| home that may be offered can be but temporary: this 
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—_ 


has been painfully experienced at the asylum, in the re- 
cent death of six of this aged family, in rapid succes- 
sion. The loss of so many of the friends with whom 
they have been intimately associated, appears to have 
induced a solemnity of fecling among those who re- 


main; and as one and another have been taken fiom | 


their number, they have generally received it as an ad- 
monition adclressed to them as individuals—“be ye also 
ready.” ‘Tosupply the unusual number of vacancies 
which have occurred, there have been several admis- 
sions, making the present number of inmates forty four. 


It is the desire of the managers to continue to receive | 
into the family those applicants whose necessities claim | 
their immediate attention, otherwise it would be the dic- | 
tate of prudence not to add to their numbers while the | 


means of support appear to be precarious. 


With respect to the funds of the Society, the Mana- | 
gers have as usual, at the close of the year, encounter- | 
ed some degree of pecuniary embarrassment, but they | 


trust discouragements of this mature may prove saluta- 


ry, by keeping in remembrance their entire depend- | 


ence on that gracious Being who has styled himself the 
God of the widow, by whose benign providence this 
asylum has been provided, and by whom it has been and 
will be sustained, whether it may be his will to appro- 
priate to its inmates their bread from day to day, or 
whether it may please him to cause their cup of bless- 
ing to overflow. 

During the year, the society has been benevolently 
and liberally remembered in the will of the late Mr. 
John Grandom. 


of his bounty, which will ever place him among the 
most eminent benefactors of the institution. They 
would at the same time express their obligations to his 


executors for the promptness with which the payment | 


was made, with kind attention to the interests of the 
society. Nor would they omit to render their unfeign- 
ed acknowledgements for several liberal donations, and 
for a legacy of 400 dollars from Miss Martha Powell, 
paid over to the Treasurer during the year. But altho’ 
these repeated benefactions afford gratifying evidence 
that the society is still held in remembrance and estima- 
tion, the managers are called upon to lament the de- 
crease in the annual subscriptions. ‘This has been so 
great from time to time since the establishment of the 
institution, that the income arising from the little fund- 
ed property in possession will not make up the defici- 
ency thus occasioned; and unless new subscriptions can 
be obtained, or donations are received, the resources of 
the society will be totally inadequate to meet the ex. 
penses of the ensuing year. For several years consid- 
erable assistance was rendered by donations of vegeta- 
bles, provisions, materials for clothing, &c. it is to be 
regretted that such valuable contributions have greatly 
declined, as the expenses of the establishment have pro- 
portionably increased in consequence of these supplies 
being withdrawn. The managers trust that this state- 
ment of the funds of the society will excite public atten- 
tion and that they will not be obliged, through want of 
means, to reject an applicant worthy of succur. Tt would 
be a painful task to refuse assistance to an aged appli- 
cant bereft of every earthly blessing, who having 
through multiplied sorrow arrived at the usual limit of 
human existence, is asking a temporary shelter from the 
storm, before she is called to be seen no more. There 
is an eloquence in the supplication of a being so deso- 
late, to which no heart will be found insensible. It is 
the appeal of one that is ready to perish. It would be 
in vain to estimate the extent of the calamity:—He only 
who has wounded can heal. 


INDIGENT WIDOWS’ &c. SOCIETY. 


A munificent bequest of 5000 dollars | 
has been made by that gentleman, and the managers de- | 
sire to record, with gratitude, this distinguished instance | 
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| who may apply to them, under such painful circum- 
| stances of aggravated suffering: and that the wants of 
| such as are already inmates of the institution, will be a- 
bundantly supplied by the charity of those who have 
benevolently provided them with the comforts of home, 
and thus taught them where to look for continued sym- 
| pathy and assistance. 
indigent Widows’ and Single Women’s Society in account 
with the T’reasurer. 

1828 DR. 
To Cash paid Purchasing Committee and ex- 

pended by them in suppert of the family $2250 00 








Paid for repairs and painting the Asylum, — - 67 75 
| Paid for printing Reports, - . - ° 12 00 
| Paid Messrs. Hale & Davidson, for 5 per cent. 
| City Stock, - - - - - - 5512 00 
| To Counterfeit notes, : ° . . 8 00 
$7849 75 
| Balance remaining in treasury, - . 17 45 
Total, - - - - - - $7867 20 
1828 CR. 
By balance of account from 1827, - - 8 62 
| By cash received in annual subscriptions, 655 00 
| By admissions and life subscriptions, - - 240 00 
| By donations, - - - - : - 178 83 
| By board of persons in the Asylum, - - 213 50 
By amount of sales in do. - . 62 00 
| By net amount of work, ° . 3 : 82 51 
By fines from Managers, - i < - 15 00 
By dividends on stocks, - ° ° - QT 
By proceeds of Mr. Muelzell’s Exhibition, - 124 15 
| By legacy from Mr. John Grandom, = - - 4875 00 
| By balance of Mr. Cheever’s bequest, < 237 50 
| By net proceeds of Martha Powell’s bequest, 390 00 
| By balance of account with Mr. John Wilmer, 120 39 





| By ground rent on Mr. Crea’s lot, - . 12 50 
| By cash from charity-box, - - - - 34 63 
| By cash drawn from Saving Fund to meet de- 

| mandsdrawnon Treasury. - - - 200 00 
| TH. 4a eye oe Soe a 
POTTSVILLE. 


Improvements and Prospects. 


Twenty houses are building here, and in the Spring 
'a number more are to be erected. Yet the demand is 
, unabated. 


In 1824, the site which is now so well covered, boast- 
ed but five houses. ‘The rapid growth of the place is 
| but the commencement of a permanent augmentation, 

while it evinces the power of individual enterprise and 
‘unwearied industry. It is embosomed by mountains, 
from which its wealth is drawn. How, or by whom, 
the coal and other minerals were first discovered, we 
| have yet to learn—for like the early settlers, we too, 
| have to delve for information. One thing is certain; we 
have here an inexhaustible source of wealth. Though 
| much has been dune in the coal trade, it is as nothing, 

when we consider the natural resources, the facilities of 
| transportation, and the continual and increasing demand 
| for the staple of the county. 
In addition to the coal business, as shown by the late 
| report of the Navigation company, we have reason to 
| calculate largely on the transportation of other articles. 


| Pottsville is the agricultural depot for a large and fer- 


tile section. A great part, and indeed, we may say the 


But though human sympathy may not supply a rem- | whole of this sort of business, is now in the hands of the 





edy in such affliction, it is permitted at least to offer | 
some alleviation: and the managers confidently hope’ 
that the public liberality will enable them in every in- 
stance, as it has hitherto done, to extend relief to any 





merchants of this place, while Reading, an old and 
wealthy town, remains, with its capital dormant. Me- 
chanics have more work than.they can do, and every man 
is full of business. —Miner’s Journal, 
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PENNSYLVANIA LEGISLATORS. 


ARDENT SPIRITS. 


It appears that the members of the legislature of Penn- | 
sylvania belong to the following occupations:—There | 
are in senate, 19 farmers, 2 doctors, 6 lawyers, I prin- | 
ter, 1 inkeeper, 2 storekeepers, 1 iron master, 1 car- | 


penter. Total 35. And in the house of representatives, 
42 farmers, 8 merchants, 13 lawyers, 1 weaver,2 hatters, 
2 coopers, 2 blacksmiths, 1 wheelwright, 4 surveyors, 
2, printers, 6 tanners, 3 mkeepers, 2 


“~ 


carpenters, 1 tai- | 


lor, 1 painter, 1 druggist, 1 millwright, 1 potter, 8 doc- 
tors, 2 manufacturers, 1 grocer, 1 private gentleman, 1 | 


bricklayer. ‘Total 100.—H. Chron. 





ARDENT SPIRITS. 


During the last year a person was employed and paid | 


by the Temperance Society of this city, to collect infor- 


mation respecting the number and character of the | 


houses, in the City and Districts, in which ardent spirits | 


are sold by retail. He was directed to ascertain the size 


ofthe house, the number of travellers—horses and wag- 
ons—which each could accommodate; as well as the 


description of customers who frequented those houses. | 


In the prosecution of this business, the agent was en- 


gaged upwards of three months—and was considered | 


by the Society to have faithfully attended to the busi- | 
ness—and which, judging from his returns, would ap- | 
pear to have been the case; for he has given the name | 


and residence of each occupant—the size of the front of | 


each house—the number of travellers, &c. each can 
accommodate, as well as some other particulars.— 
Whether he has succeeded in obtaining every house 
of this description, or not, much curious and useful infor- 


mation on this subject, is the result of the investigation | 
—and to preserve what facts have been collected, and | 
to place them in a form calculated for future use, we | 
have undertaken the task of arranging the following | 


tables from the documents, politely placed in our hands 
by the President of the Society. 

Independently of the express object which gave rise 
to the investigation, the statistical facts respecting the 


capacity of the City and Districts to accommodate tra- | 


vellers, are, at least, novel and curious—if not useful. 
TABLF, No. I. 


A General View of the number in each portion of the City 
and Districts. 


Eastern Boundary— 


Upper Delaware... .........++000+ «+40 
rT, * “Lil, ous pices bwnee sees o6 45 
BEIe GRESST. 2 onc cccccccccccepccecces 21 
CTCL. ld Te dag es epnenestaens 69 
MEEIES & edb o bee de sone <36 
és MEticchhesbneeb es opasbpwesye 4 45 
Pine.... Aneiith aeeunk ob 6teo des Vane 
New Market... ..c0cccccscce ‘ S28 

—— 332 

Western Boundary. 

North Mulberry.........-. eeecccwe seat 
Pe? MS, Ais cevces Rite ckbn juevodas 
Dies kh JUbdds ew ied oc cwees oe Kee 
EE ee eee a 
A te Sie titaheh teirgh halts »s 
BROWSE wis s ce cece seal . io eae 
Geter. oa: .ckss acide ; 28 

— 211 

Webi os « conSiaer 5435 


| 


| 
| 
\ 
j 


[Fennvany 

From Eighth to Broad, and from South 

below Shippen«......cccercccscevcoce: cccece 21 
Southwark, from South strreet to the 

Navy Yard, and from Delaware to 

Eighth street...... pasivaste edo ees goveegece 6oaee 
Kensington... cccccocccccccccccccscsesccccces 115 
Penn Township. ....0..cccccecvcccccccsscccess 86 


Incorporated District of N, Liberties. 


Pe CE: Sie cm widanntiAadaoenne 35 
2d do. ce ioT de atidh ten Pacadenis 17 
ne I nal Ria i ie at Kahala 36 
a ee a ee 13 
Se ea a 42 
6th do aii arl Aacetriiath ts = oer aad 23 
A Nf al ie od bs os creck 24 

—— 188 

1,239 


TABLE, No. Il. 


This Table exhibits the number of houses and their re- 


spective fronts, where ardent spirits are retailed, im 
the City and Districts. 

















Size of | | South 
Fronts. | City. | N. L.| Penn.| Kens. |", | Total 
Feet. ark. 

Bs Fails MRh egal :tahe Bel “sie 3 
Wo}——| —|; — eile ae A 
12 | S| —| — —| 1| 4 
See ed ee re 
14 1). 41-6 24 | 291 96 
15 50; 11} 10 8| 53| 132 
16 105 | 37) 17 29! 61} 249 
17 75| 391 4 16 | 34! 168 
is |.103| 32] 16 14 3 202 
1:1 AB ~Bik wt 1 yi: 8 
20:4: 83 | 29; 11 7 34 154 
3 iF 1.494 2 4| 151 358 
34- D) med t _ 1 3 
24 | 5 2 1 — 2 10 
25 Bhacn-dd. 12 3 2 30 
28 a ee ee 3 
30 ll | 4 | 3 3 7 28 
33 j}—j| —| — 1 — 1 
35 3 D4 bho oe 2 10 
36 | |) 1 1 3 
38 1 1 1 ~- = 3 
40 Vb - vt 2 _ 3 16 
44 |——-| 1) — :| — 2 
50 3 | 1 — 1 2 7 
60 2); —| — _ 2 + 
70) &lhiw| — — o_ 1 
ee ee | _ 1 — 1 

100 |——; — ~ — 2 2 | 

uncertain! 3 — | 4 —_ 1 8 | 
543 | 188 86! 115.1 307 | 123 


The object of this part of the inquiry, was to prove 
from the size of the houses, that the accommodation of 
travellers was not the chief business of their occupants; 
and for this purpose, as a general rule, perhaps it isa 


| pretty correct criterion—but not an infallible one—as 


we notice several instances, in which a house with mo- 
derate front, is enabled, by its great depth, to accom- 
modate many persons;—as, for instance, one of 20 feet 
front, has accommodations for 140 travellers; another, 
of the same front, for 75 travellers. Of the above 1239 


houses, 498 are 15 feet and under, in front; and, (includ- 


ing these,) 1054 are 20 feet and under. 


Leaving only 
185, of more than 20 fect in front. 


1829.} 
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In the tables which follow, are exhibited the num- TABLE, No. V. 
ber of travellers, horses, and wagons, which can be ac- NORT HERN’ LIBERTIES, 
commodated at one time, at the respective houses retail- TRAVELESRS- WORSES. WAGONS. | 
ing ardent spirits, in the City and Districts. m |~Z | me pt | ne 4 ae ' 
> S Bw. ¢ 16° 
ee! | 2 2 o| Total.| & |& ,|Total.| § |; » | Total 
| @ Ios o \3 w ® 1o B® 
nn .* @ “ois Oo | 2 *'.@ 
TABLE, No. TL. | ore ome MR =| eh per 
CITY. 125)none] none | 157\none| none | | 162|none! none 
a a. 8 i) Qj 2 9] 10 90 
TRAVELLERS. HORSES. | WAGONS. 3 1 Stet dba: 8 1} 12 12 
ninaicenetnieargeeibeabe catia online lieedintingintemarecncnccns 9} 41 36 | i 6| 6 1 20 20 
m 1% Zz Z 3} 5] 15 1} 10} 10 1) 25 25 
S32) al Bigelow leo le 8} 6| 48 1} 12] 12 2} 30} 60 
s ise) °"l.s |jeg| "| s deei°™ i} 8 8 1] 15] 15 1} 36] 36 
, Te wv g a * ol 41 10] 40 2} 18| 36 5} 40 | 200 
—|— ——_—|— |—__ 4) 12) 48 | 2| 20} 40 4; 50 | 200 
356 none! none | 465\none| none /518 |none; none i is} 15 =} ay Sa oe 1} 60 60 
ocd A&A. 4d hk bee | 17}"17 | 4 36; 36 | 1| 70| 70 
5} 2 10 S.. 4... 6-| Bacodk. 4 1; 18] 18 | 2 40} 80 2| 75 | 150 
44 3} 12 aS met 5| 5 1} 20] 20 5} 50) 250 5iunc. | uncer 
10} 4) 40 6| 4) 24 1 6} 6 2| 25| 50 1} 60} 60 
7; 5| 35 | 2 5| 10 | 1) 8B 8 6} 30/180 | 1\ 65! 65 
17] 6/102 | 5| 6 30 | 3| 10 30 5, 401 200 | 92 70| 140 | 
5S} 7 21 2 ..8 16 | 2b): 18) 13 6} 50} 300 1; 80! 80 
12} 8] 96 | 5| 10; 50 | 2] 15} 30 1} 60] 60 4) 100] 400 
29 18 a. 1m: 36: 1.44: 2 8 1] 75| 75 1) 120} 120 
16 10/160 | 1] 15] 15 | 2] 25| 50 1} 80] 80 | 1) 170) 170 
6} 12)°72 | 3] 16) 48 | 3] 30) 90 1| 140! 140 
1} 13) 13 | 1} 19} 19 | 1] 35| 35 --- —| — 
7| 141 98 4, 20) 80 | 2] 50! 100 188 1361 | 188 = {1562 | 188| 853 
7| 15! 105 1} 23} 23 | 11] 60! 60 eer eee 
4| 16) 64 1} 24 2 1 | 100} 100 TABLE, No. VI. 
1} 17] 17 2} 25; 50 | subs _ KENSINGTON, lit ea 
3} 18) 54 1, 26 26 | Riss 88!none, none 92inone} none 
17| 20] 340 | 3) 27| 97 | | ia} a joa ace 
8 25| 200 7| 30) 210 2 2. 4 3s} 3} 9 
1} 28) 28 1} 32) 32 3} 4 12 3} 4 12 
18} 30) 540 3| 35 105 6} 6 36 3} 8} 24 
1] 32) 32 | 1] 38 38 | | 7) 7 | 1 9 9 
2} 35) 70 | 6, 40) 240 | 4) 8 32 1} 10; 10 
1; 36; 36 ' 3) 50] 150 | 3} 10} 30 S|} 15} 45 N 
6} 40; 240 i}. 56) §$§ 9 12} 94 2| 12| 27 None. 
9} 50) 450 3} 60) 180 | | 1) 14 14 1} 16) 16 
4, 60) 240 1} 70! 70 | As 4S 2} 20; 40 
1} 65| 65 1] 75| 75 | | 1) 20) 20 1] 25, 25 
2} 70) 140 1} 80} gu | | 1 25) 25 1} 30} 30 
2) 80) 160 5; 100) 500 | ; 1 40) 40 
1} 90) 90 1) 120) 120 — —— gree 
3} 100, 300 | | 115} | 269 | 1151 248 
a “4 ; omen TABLE, No. VIT. 
548 ee DO AS Ss Oe ‘SOUTHWARK. 
: i ; 247, none| none | 292 none| 2 | Bares 
TABLE, No. IV. i s 2 oe 2} 9 | 
PENN TOWNSHIP. ; 4 2 5 | 3 3) 15 | 
| 6 3! 18 3 5} 30 
56 Jnone none | 62 ie none 8 Se. a2 i § 6| 16 
1 oa ee ety | of 6) 54 | 2 10 
6 3.181 3)-31- 2 ag a by 10 ; 
1 Bb dd ae bled ll i gh ghey yr 4 4 ERE, 
i 4. & | 31-8 1.30 | 101 10/100 | | | 
1 5| $1 34.81.38 9 12;}108 | | | | 
4 oe 7 - oe ES ae es, 
1 71 712) 8| 16 44-23 so} | | | 
1 S. 5 +-5) et. 3 ie wae fille | 
4 | 10) 40 | 1/13} 13 ous 307} | 478 | 307' | 82 
ae: a mene: TABLE, No. VUI.——SUMMARY. 
9 15} 30 | 2/20! 40 Houses. Travellers. Horses. Wagons. 
3 90! 60 | 1 | 95 | 25 City 543 3854 2546 614 
1 | 26] 26, | 2| 30] 60 Northern Lib. 188 1353 1662 853 
1 40| 40 | 2 lunc. | uncer Penn Township 86 288 249 
adie oo Kensington 115 260 248 
86 | 288 | 86 | | 949 Southwark 307 478 82 
Totols 1239 6233 4587 1467 
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Remarks. 
It appears from table No.1, that the city with a pop- 
ulation of 82,780 inhabitants, (per estimate in Register, 
9 


“~s 


vol. p. 352) has 545 houses in which ardent spirits 


are retailed—or 1 house to every 152 inhabitants of 


all ages, sexes and colors. The incorporated Northern 
oF 79* 


Liberties have 188 houses to 27,725 inhabitants (per 
same cstimate,) or 1 house to 147 inhabitants. Ken- 
sington, 115 houses to 13,785 inhabitants, or 1 to 119. 
Penn Township, 86 houses to 11,025, or 1 to 128.— 


South wark, 307 houses to 24,165 inhabs. (including Moy- 


&e. 


whole number of inhabitants, fur those of both sexes un- | 


| 
| 
| 
i 
| 


der the age of 18 (which is nearly the proportion they | 


bore to the whole at the census of 1820, )&the result will 
be, 1 house for selling liquors for every 59 inhabitants 
above the age of 18. It is a curious fact, that at the 
same time, that diguor shops in Southwark bear the pro- 
portion of 1 to every 39 inhabitants above 18—the num- 


ber of paupers admitted into the alms-house from South- | 


watk during the year ending May, 1828, was 701—be- 

ing inthe proportion of 1 to 34 of the whole number of 

inhabitants, or 1 to 17 of those above 18 years of age. 
By tables 2, 3, 4, 5, 6, and 7, it appears of 


543 houses in the City, 356 have no accommodations for ! 


travellers, leaving 187 with. 





188 do N.L. 125 do do 63 do 
86 do Penn. 56 do do 30 do 
115 do Kens. 88 do do 27 do 
307 do South. 247 do do 60 do 
1239 872 367 


Leaving only 367 houses with accommodations for the 
6,233 travellers. 
It also appears by the same tables, that of the 


543 houses in City, 465 have no accomm. for horses, & 
518 none for wagons. 











MISCELLANEOUS, 


amensing,) or 1 house to every 79 inhabitats of allages, | 


Deducting one-half, or 12,082, from 24,165, the 


| 
| 


| 


[Feprvany 


State, he became one of the first settlers of this County, 
and has been areputable inhabitant forty years. Such 
was the strength of his constitution, that he was confined 
to his room but a few months previons to his death, and 
for the last seventeen days existed without the least 
tood. He was the father of the late General Bloom, who 
held the commission of a Colonel in the army, and was 
wounded in the battle of Queenstown, in the late war. 
lfc has lefta numerous posterity, consisting of four sur- 
viving children, sixty-one grand children, and one hun- 
dred and ten great grand children.—Jthica Journal. 


LIST OF TAXABLES IN ADAMS COUNTY, 
IN 1828. 
GORASERIEE, 0 «0 ccc cBhonsccds coovic cose 
Cumberland ......... pakas! ae 


GEPrMANY. «..000ccocercccecocssecesscdae 
ES a ae 000 bee 
Mount pleasant... 02.05 ccccicccteee os tGd 
PORNO soo Eis Fe aes iivet save. SES 
Reading. .... Shobtas hee sSheeass oveseikre 
DD o's" o oh ékeetpectdeccudedéhe cle 


0 v0 00 00204 
0 oes oon baw 


Huntingdon........... 
WING 56 5 ub cowed se 


eee ew eene 





PD Wa edut dese cccchecescevdent 387 
IE's Sac Ob aces tenddecé ene wedes se 
EES SEE 
BNE OS < cbc clue olde séesucenes $0 e4mee 
MOUNEOY. .. cosscccvves aprsebe.s 191 
PON 6.ss00 deme cues i alle Ge bbe ae 
COMOWABO. 6.00 covecceses cos conesl DS 

4192 


Number in 1821.........2.+-3852 





Increase in 7 years.......... 340 
Errors requested by the author to be corrected in the ac- 
count of Adam’s County published in page 63. 
Instead of Adams County is bounded on the East by 


| York and part of Cumberland &c. read “on the East by 


115 do Kens. 92 do 115 do 
ae- 66 HH. 1. 157 do 162 do 
86 do Penn. 62 do 86 do 
307 do South. 292 do 307 do 
1239 1068 1188 
Leaving only 171 for the accomm. of the 4587 horses. | 
51 do 1467 wagons 


The documents designate as entertaining blacks and 


whites of both sexes—38 houses in the City; 11 in Ken- 
sington; 55 in Southwark; and 32 of the lowest kind of 


society. 


The Rain and Snow (when melted) that fell during | 


the past month, amounted to 5.37 inches according to 
the Rain Guage kept at the Pennsylvania Hospital. 





LoNGEVITY. 

At Lansing, on the 17th ultimo. Mr.Ephraim Bloom, 
aged 100 years and 4 days. He was for two years a sol- 
dier in the French War, and shared in the dangers of 
Braddock's defeat. In the Revolutionary War, he serv- 
ed three years in the army at Easton, Pennsylvania; du- 
ring which he narrowly escaped loosing his life from as- 
sassination, being shot through his low crowned hat 
while on his way home, in the evening, from the shop, 
by an intimate acquaintance belonging to the tory party. 
He likewise served two campaigns in the militia, and 
was in the battle of Germantown. He was of German 


descent; and on his removal from Pennsylvania,his native / 


| the week. 


York Co. on the North by Cumberland and part of York 
counties, on the west by Franklin County and on the 
South by Frederick Co. Md. 

For ‘*Western and Southern boundaries are trayersed 
by the first range of mountains’—read “Western and 
Northern boundaries”’—for James Mc Cork—read James 
MeCosh. ‘ 





WEATHER.—On Saturday last the 31st,ultimo there 
was a heavy fall of snow—and on the 2d, also, during 
a considerable part of the day, so that since that period, 
there has been more of the appearance of an old fashion- 
There 
has been unusually fine sleighing during the whole of 


ed winter than we have had for many years. 


We understand the snow storm extended to 
a considerable distance in the country, and a gentleman 
of this city who left it with an intention of visiting some 
coal lands, was compelled to return unable to reach 
them ina sleigh with two horses, being prevented by 
The navi- 
gation of the Delaware has been obstructed by floating 


the great depth of snow onthe mountains. 


| ice for some days and Schuylkill has again afforded 


skaiting for the amusement of the boys and others will- 
ing to partake of it. 


PosticatTion Orrice or THE ReGIsTER. 

The Editor, for the accommodation of subscribers; 
and those who wish to patronize this work, has taken 
an office, in Franklin place, the second door back of the 
Post Office, (back room) where communications for 
him may be left, and business relating to this paper will 
in future be transacted. 





